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Some Hints for Young Contractors. 
Part III. 


To know approximately what the actual cost of 
every item of work will be, is evidently the first 
consideration in making out a bid; but the sec- 
ond consideration is to bid so as to secure the 
greatest prossible profit. To do this is purely a mat- 
ter of business, involving no more of “‘trickiness” 
than every man in every trade exercises. The 
farmer puts up the price on wheat when wheat 
is scarce; the laborer demands higher wages when 
men are hard to get; and in turn the contractor 
bids higher when competition is light. An excel- 
lent plan in bidding is, therefore, to attend in per- 
son every letting so as to determine upon the 
prices to bid after noting the number of other 
contractors present. If a contract is worth bid- 
ding upon at all it is worth “going after” in per- 
son and not by letter. Moreover, when the bids 
are opened it is usually possible to secure the 
bidding prices of competitors; indeed, it can al- 
ways be done on public works contracts. If the 
unit prices are read aloud by a clerk, the reading 
is usually so rapid that unless a blank has been 
prepared beforehand it will be found impossible 
to record the prices as fast as read. To prepare 
a blank, simply make a copy of the bidding sheet, 
leaving a sufficient number of columns in which 
to enter the bids of competitors. By doing this 
beforehand no time will be lost in writing the 
names of items while the clerk is reading, and 
thus it will be possible to secure a complete rec- 
ord of every bid which should be subsequently en- 
tered in an office note book for future use in “siz- 
ing up” the probable bids of competitors. 

Should it happen for any reason that the b‘d- 
ding prices are not given out, do not become con- 
fidential and disclose your own prices to some 
newly-met competitor. Quite likely he will agree 
to exchange price for price, and later on you 
may find, after all the bids have been rejected, 
that your friendly competitor had used your prices 
by which to gage his own subsequent bid, and has 
deceived you as to his own prices. 

Returning to the subject of deciding upon bid- 
ding prices, make it a practice always to check 
the quantities given in the bidding sheet as far 
as possible. If the contract is a large one, or the 
work is such that you can not personally do all 
the checking, employ an engineer to do so. It is 
astonishing to note the number of errors, typo- 
graphically or otherwise made, that creep into 
quantity sheets. An error of transposition is 
not uncommon; thus, the engineer may have cor- 
rectly determined that there are 3,000 cu. yds 
of embankment and 1,200 cu. yds. of riprap, but 
in the bidding sheet the quantities may be trans- 
posed so as to read, 1,200 cu. yds. of embank- 
ment and 3,000 cu. yds. of riprap. In looking over 
the quantities, therefore, always ask yourself 
whether each quantity “lookg about right,” or 


not. A shrewd contractor will thus discover er- 
rors that a whole staff of engineers have over- 
looked. Whenever you see a small, and what 
appears to be an arbitrary quantity, like 10 cn 
yds. of concrete, or 50 cu. yds. of rock 
excavation, look carefully over the plans 
and specifications to discover if possible where 
this quantity is shown in detail. If it cannot 
be found that the quantity has been actually 
measured, it is safe to assume that it has been 
guessed at, and that in consequence it may sub- 
sequently prove to be an underestimate. Bié 
liberally on such items, but bid not too liberals. 
More contractors, otherwise shrewd, make the 
error of bidding unreasonably high on such small 
items than one would expect to see. The result 
sometimes is that their bids are rejected because 
they are ‘“‘unbalanced;” or, if accepted, and later 
it is found that a larger quantity of the un- 
balanced item exists, the engineers may either 
change the plans or relet the work covering that 
item. Set it down that seldom is it good business 
policy to bid an unreasonably high price on any 
item even on public works contracts, and it never 
is wise to do so on private contracts. Even though 
the item is small, and the cost of putting up a 
plant to perform the work is large, still bid only 
a little higher price on the item than you would 
bid if it were many times larger, and distribute 
the estimated cost of plant over the other items. 

Another point about bidding on public works 
is to bid high on the work let in the early part 
of the season so as to permit your competitors 
to “load up’? with work in which the profits are 
small. Gradually you will find the prices rising 
as the season advances, and this holds true, 
whether the number of competitors is as great as 
ever or not; for, if there is a normal amount of 
work in sight, as each contracting firm secures 
what it considers its share, the firm will bid 
higher, if they bid at all, on subsequent work. 
The reasons for this are several. In the first 
place there is a limit to the plant investment that 
any firm cares to make, unless it is assured of 
large enough profits to offset the first cost of the 
additional plant. In the second place the greater 
the amount of work that any firm has on hand, 
above its normal amount, the more inefficient the 
laborers become; for the supply of reliable fore- 
men that any firm can lay its hands upon is 
limited. In the third place, the banks are not 
easily induced to advance cash beyond a certain 
limit to any contractor. There are other reasons, 
but these are enough to show why, in the long 
run, it may be counted upon with certainty that 
a firm already “loaded up” with work will bid 
higher. 

Of course, in hard times conditions are apt to 
be reversed, the eagerness to get work at any 
price becoming greater as the amount of the sea- 
son's work becomes less. The law of supply and 
demand is one that business men should con- 
stantly consider; and we do not mean by the 
word ‘“‘consider” that the existing supply and de- 
mand is to be looked into, but that the conditions 
of the future should be examined. It is not a 
difficult matter for a contractor to ascertain, with 
some degree of accuracy about how much money 
will be expended in any given locality on 
any given class of work, during the year. 
The appropriations made by legislatures and 
councils should be recorded and compared 
with those of previous years. The projected 
work of railways can usually be _ predicted 
with some accuracy after a few conversations 
with the “right men’’—and it is a part of the far- 
seeing contractor's business to know who are the 
“right men,” and to keep in touch with them, 

Whatever may be the line of work, a contractor 
should strive to foresee the business conditions 
of the coming year. In more ways than one this 
effort will ultimately be rewarded. If the work 
to be done involves extensive purchases of timber, 
brick, cement, or the like, then market prices of 
previous years should be platted on cross-section 
paper so as to show at a glance the monthly rise 


and fall for at least a decade past. Then if you 
are about to bid upon a contract which will run 
over into the next year, observe what the trend 
of prices has been and bid accordingly. Every 
wave has its crest as well as its trough—don’t 
let yourself be caught bidding with trough prices. 

Freight rates, and particularly rates of trans- 
portation by water, are subject to fluctuations 
that should be made a study by any one who is 
expecting to pay considerable sums for moving 
materials from one place to another. The writer 
remembers bidding on work involving the trans- 
portation of stone by canal. When the estimate 
of cost was made, the freight rate was 5O cts. a 
ton; but two months later it had risen to 75 cts., 
and ultimately reached $1 a ton before all the 
stone was delivered. Still some engineers wonder 
why contractors are not satisfied to estimate on 
a basis of 10 or 15% profit, forgetting that at best 
there is uncertainty enough in most cases to make 
foolish such close bidding. 

Thus far we have discussed estimating costs 
and preparing bids; doubtless, however, some 
readers would like to know how an opportunity 
to bid can be secured. It is well known that 
railways seldom call publicly for sealed bids, but 
prefer to invite a few firms, well known to them, 
to submit bids, and in some instances they even 
offer work to a selected contractor at prices de- 
termined by the railway engineers. On the other 
hand, although any one may bid upon public 
works,it is not always possible to securean award 
to the lowest bidder; or, if an award is made, 
political pull may be necessary to secure a profit. 
Under these conditions the young man is apt to 
lose heart, and conclude that the doors are closed 
and pretty well locked against him. But there ts 
a way, of course, to push oneself into any busi- 
ness—and perhaps it is just as well that bugaboos 
stand at the gates to frighten away the timid. 

To secure work from a railroad company one 
must be known; to be known one must have 
worked for the company—which has a sound like 
the injunction against going near the water until 
the natatorial art has been mastered. In fact, 
however, the steps necessary to make one’s ability 
known to railway officials are simply the steps 
that any apprentice in trade must take. After a 
sufficient experience as timekeeper and foreman 
for a railroad contractor, an opportunity will 
eventually come to undertake a subcontract. This 
subcontract will be a small affair; but, for all 
that, the very best energies should be put into 
it, for it is a test case. Rapidity of execution is 
the secret of success in railroad contracting—or, 
indeed, in any class of contracting. Push it and 
keep on pushing it till the final estimate. To fol- 
low this injunction it is necessary to take a less 
amount of work than you feel yourself able to 
handle by personal supervision. Stand over it and 
sleep upon it, avoiding above all things the idea 
that now you are your own boss you are in the 
leisure class. In fact you may say, like Paul 
Jones, replying to the British admiral, “I have 
just begun to fight.” For contract work is a fight 
and it takes fighting blood to win. 

In our next issue the getting of public works 
contracts will be discussed. 


PERSONAL. 


Mr. Ernest M. Norman has been re-elected Superintend- 
ent of water-works and electric light plant, at Hunting- 
don, Tenn. 


Mr. Dwight H. Parsons has been appointed Superintend- 
ent of Water-Works at Westfield,Mass., to succeed the late 
Herbert T. Snow. 

Mr. George W. Jackson has been selected by Aldermanic 
Transportation Committee, of Chicago, Ill., as Coneulting 
Engineer in regard to tunnel work under the Chicago 
River. 

Mr. Robert Rantoul, General Manager of Montana Ry., 
with headquarters at Helena, Mont., has resign@d. No 
successor will be appointed, as duties of office will be 
handled by officials of Northern Pacific, which controls 
the road. 
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Mr. Geo. L. Moore has been appointed Chief Engineer 
of the Rutland R. R. The position was abolished a short 
time ago, but has been recreated. Mr. Moore has been 
with the Alton. 

Mr. F, W. Stewart has been appointed General Manager 
of the Climax Stock Guard Co., with headquarters at 503 
Title & Trust Building, Chicago, Ill. He will have full 
charge of the Sales Department. 


Mr. Richard L. Humphrey has been secured by the As- 
sociation of Portland Cement Manufacturers to take charge 
of the Testing Laboratory in the Cement Exhibit Build- 
ing at the Louisiana Purchase Exposition. 

Mr. Robert B. Stanton, M. Am. Soc. C. B., has resigned 
as Engineer of the United Mining and Development Co. 
of America, and has sailed for the Island of Java to ex- 
amine and report upon a mining proposition. 

Mr. W. B. Hayes, who has been connected with the De- 
partment of Yards and Docks, Navy Yard, Portsmouth, 
N. H., has been appointed Superintendent of Construc- 
tiom of the U. S. public buildings and assigned to duty at 
Burlington, Vt. 

Maj. Theodore A. Bingham, U. 8S. Engineers, who was 
injured several weeks ago by the falling of a derrick, at 
Buffalo, N. Y., has had his left leg amputated just above 
the knee, as the result of this injury. His condition is 
reported as being as good as could be expected. 

Maj. C. KB. Gillette, Corps of Engrs., U. 8S. A., recently 
on duty with the Panama Canal Commission, has been 
relieved from duty and also from command of Company F, 
Second Battalion of Engineers, at Washington Barracks, 
and ordered to San Francisco for duty in charge of public 
works in the Pacific Division. 

Mr. W. E. Newbert, who has been in charge of the En- 
gineering Department of the Union Depot, Bridge & Ter- 
minal Co., of Kansas City, Mo., has resigned, and the de- 
partment has been abolished. Mr. Newbert has gone to 
Alaska where he will be employed in connection with the 
building of a railroad along the Yukon River. 

The following appointments have been made in connec- 
tion with the Alaska Central Railway: Henry W. 
Swaintz, Principal Assistant Engineer, *with office at 
Seward, Alaska; G. W. Atwood, Assistant Engineer in 
charge of supplies; Walter Jones, Division Engineer,First 
Division, Seward to Lake Kenoi; and Robt. M. Smith, 
Assistant Engineer. 

Mr. H. I. MeMinn has been appointed Agent and Store- 
keeper in charge of Storehouse and Real Estate in Jersey 
City, for the Safety Car Heating & Lighting Co., 160 
Broadway, New York, vice Jas. N. Andrews, resigned. He 
will receive and ship all material on instructions from 
the Second Vice-President and will inspect and test same 
to approved standards. 

Maj. Henry C. Newcomer, recently Assistant to the 
Engineer Commissioner of the District of Columbia, has 
been relieved from duty in command of Company E, Sec- 
ond Battalion of Engineers, at Washington Barracks, and 
ordered to Chattanooga, Tenn., in charge of public works 
in that vicinity, relieving Capt. Wm. J. Barden, who is 
ordered to duty with the Second Battalion at Washington 
Barracks. 

Mr. Jas. W. Lyons, for many years associated with the 
Allis-Chalmers Co., as an engine salesman, has been ap- 
pointed manager of the newly created power department 
of that company, with headquarters in Chicago, Ill., the 
appointment taking effect Monday, May 16. This new 


department will control the sales of: Reciprocating steam . 


engines, steam turbines (entire unit turbo-generators), 
condensers, gas engines, pumping engines, blowing en- 
gines, hoisting engines, and air compressors. 

Mr. Thomas H. Means, Engineer of Soils, and Thomas 
F. J. MeGuire, Electric Expert, have joined the Reclama- 
tion Service, and are detailed upon important work in the 
West. Mr. Means, who was, until his transfer, connected 
with the Department of Agriculture, is an expert in re- 
claiming alkali lands and his services will be particularly 
valuable in designing plans for establishing systems of 
drainage in connection with irrigation works and for mak- 
ing classification-of soils in the sections to be reclaimed. 
Mr. McGuire will assist in the installation of electrical 
power plants at Various points in the West. 

Mr. Henry Van Alstyne, State Engineer of New York, 
has announced the following appointments on the State 
Canal Work: Charles W. Trumbull, formerly City Engi- 
neer of Schenectady, N. Y., as Division Engineer of the 
Eastern Diviston, with headquarters ‘at Albany, N. Y.; 
Charles O. McComb, of Watertown, N. Y., Division Engi- 
neer of the Middle Division, with headquarters at Syra- 
cuse, N. Y., to succeed W. H. H. Geer, whose resignation 
will take effect on June 1; Frederick W. Sarr, of Syracuse, 
N. Y., as Resident Engineer of the Middle Division, with 
headquarters at Syracuse, to succeed Henry C. Allen, 
who has been appointed Deputy State Engineer for Barge 
Canal Work; Guy Moulton, of Syracuse, as Resident En- 
gineer of the Middle Division for Barge Canal Work. 


OBITUARY. 


Herbert T. Snow for many years Superintendent of 
water-works at Westfield, Mass., died at his home in that 
town, May 12, of pneumonia. 

Horace E. Smith, Treasurer of J. O. Smith Manufactur- 
ing Co., Westfield, Conn., died at his home in that place 
May 11. He graduated from College of City of New York 
in 1871, taking a post-graduate course in Civil Engineering 


at Sheffield Scientific School, Yale University. He was 
engaged in railroad construction in the earlier part of his 
career. 


Bernard P. Finnegan, a Civil Engineer, in the em- 
ploy of the New York Subway Co., died May 14 at St. 
Vincent’s Hospital, New York, from injuries sustained in 
a recent railroad accident. He graduated from the Uni- 
versity of Vermont in 1901. 


Col. Charles William Folsom, a former civil engineer and 
officer in the Civil War, died at his home in Cambridge, 
Mass., May 12, aged 78 years. He graduated from Harvard 
in 1845, and has been employed as civil engineer on 
various railroads throughout the country. Prior to his 
discharge from the Army he was in charge of the Depart- 
ment of National Cemeteries. 


Judge Stevenson Burke, of Cleveland, O., died in Wash- 
ington, D.C., April 24, from the effects of a paralytic 
stroke. He was quite prominent in legal and financial 
circles in Ohio for 50 years, and had an active interest in 
many railway lines, being a director in the Cleveland & 
Mahoning Valley, the Hocking Valley, the Toledo & Ohio 
Central, the Cincinnati, Hamilton & Dayton, and the New 
York, Chicago & St. Louis Railway Companies. He was 
formerly president of the Columbus, Hocking Valley & To- 
ledo, and later of the Toledo & Ohio Central and Kan- 
awha & Michigan Railways. 

Jacob N. Barr, Assistant to the President of Chi- 
cago, Milwaukee & St. Paul Ry., died recently at Liberty- 
ville, Ill., at the age of 52 years. He had been in ill 
health for a long period. Mr. Barr was formerly Superin- 
tendent of the St. Paul’s motive power department, leav- 
ing when, in 1899, he was appointed Mechanical Super- 
intendent of the Baltimore & Ohio. Later he took the 
game position with the Erie, and then returned to the St. 
Paul as General Superintendent. One year ago he was 
appointed to the place, now made vacant by his death. 
Mr. Barr was an imventor of considerable repute and 
many of his devices are now in use in railroad shops. 

William Wallace, one of the leading authorities in the 
United States on the alloys of copper, zinc and tin, died at 
his home in Washington, D. C., May 20. He was one of 
the founders of the firm of Wallace & Sons, at Ansonia, 
Conn., manufacturers of copper and brass alloys. Mr. 
Wallace was formerly associated with Professor Moses G. 
Farmer in the manufacture of a compound telegraph wire, 
and at the Centennial Exhibition in 1876 he brought out 
the Farmer-Wallace dynamo machine, with which the 
buildings were successfully lighted, this, it is said, being 
the earliest general electric lighting in this ‘country. 
He also was credited with being one of the originators 
of the series circuit method of arc lighting. He was 80 
years of age. 


Dan B. Clark, formerly Division Engineer of the Met- 
ropolitan Water Board, Boston, Mass., died at Greensburg, 
Pa., May 20, of acute appendicitis, after an illness of 
only four days. Mr. Clark graduated from Cornell Uni- 
versity in the class of 1898, and almost immediately there- 
after was employed by the State Board of Health of Mas- 
sachusetts on preliminary investigations for a metropolitan 
water supply. During the brief interval between the com- 
pletion of these investigations and the formation of the 
Metropolitan Water Board, Mr. Clark was employed on the 
extension of the water-works of Cambridge, Mass. When 
the construction of the Metropolitan Water-Works com- 
menced, Mr, Clark was employed, first on the construction 
of the Wachusett Aqueduct, and later on other cons:ruc- 
tion, rising through various grades to Division Engineer of 
the first division of the Weston Aqueduct, which was re- 
cently completed. He went to Greensburg four weeks ago 
as Resident Engineer for Leonard Metcalf, C. E., of Bos- 
ton, Mass., on the construction of extensive improvements 
to the water-works. Mr. Clark was highly esteemed by 
all who knew him as a man of the highest character and 
of excellent professional attainments. He leaves a wife. 


Clyde Fitz Randolph, Assoc. M. Am. Soc. M. E., Assist- 
ant Professor Mechanical Engineering, West Virginia Uni- 
versity, died May 16, 1904, at Morgantown, W. Va., aged 
20. He received his early education at Salem College, 
Salem, W. Va., and afterwards served for a time as an ap- 
prentice at Plainfield, N. J; In 1897 he entered the Me- 
chanical Department of the West Virginia University, 
from which he grauuated in 1900. The following year he 
graduated from Sibley College, Cornell University, with 
the degree of “M. E."’ After leaving Cornell, he accepted 
a position with Gray-Blaisdell Machine Ry. Co., Bradford, 
Pa., and was soon promoted to the position of chief drafis- 
man, which position he held until September, 1902, when 
he resigned to accept the position of Instructor in Me- 
chanical Engineering at West Virginia University. In 
June, 1903, he was promoted to Assistant Professor of 
Mechanical Engineering and was placed in charge of ma- 
chine design and drawing. His specialty was gas-driven 
air compressors and he had a large consulting practice 
among the builders and users of gas engines and air com- 
pressors in Western Pennsylvania and West Virginia. 


ENGINEERING SOCIETIES. 


COMING MEETINGS. - 


{ AMERICAN SOCIETY OF MECHANICAL ENGINEERS. 
{INSTITUTION OF MECHANICAL ENGINEERS OF 
GREAT BRITAIN. 
May 31 to June 3. Joint convention at Chicago, Ill. 
Secy., F. R. Hutton, 12 West 8lst St, New 
York, N. Y. 


AMERICAN WATER-WORKS ASSOCIATION 
June 6 to 10. Annual convention at oh 
Secy., J. M. Diven, Elmira, N. Y. j , 

AMERICAN FOUNDRYMEN’S ASSOCIATION 
June 7 to 9, at Indianapolis. Ind., and June 10 
Louis, Mo. Annual convention. Secy., Richa 


A. 


TION. 
(AMERICAN LEAGUE FOR CIVIC IMPROVE\ 
June 9 to 11, 1904. Joint meeting at St. Lo. 
_ Secy., Charles Mulford Robinson, Rocheste;. 
CANADIAN ELECTRICAL ASSOCIATION. 
June 15 to 17. Annual convention at Hamiltor 
Seev.. C H. Mortimer, Toronto, Ont. 
AMERICAN SOCIETY FOR TESTING MATERIALS 
ae 16 aU meeting at Atlantic City 
ecy., Prof. E. arburg. Universi ; 
Philadelphia. Pa. 
MASTER CAR BUILDERS’ ASSOCIATION AND A} 
ICAN RAILWAY MASTER MECHANICS’ Ace: 


N. 
June 22 to 29, Saratoga, N. Y. Secy., J. w. 7 
Rookery Building, Chicago. ; 
INTERNATIONAL ENGINEERING CONGRESS 
Oct. 3 to 8, 1904. Held at St. Louis, Mo., under +) 
auspices of the American Society of Civil Eng); 
Secy., Chas. Warren Hunt, 220 W. 57th St.. New York 
f AMERICAN STREET RAILWAY ASSOCIATION 
AMERICAN RAILWAY MECHANICAL AND ELEC 
) TRICAL ASSOCIATION. ‘a 
(STREET RAILWAY ACCOUNTANTS’ 
Oct. 10 to 15, 1904. Annual meetings at St. Louis. \. 


PACIFIC NORTHWBST SOCIETY OF ENGINEE!< 
The regular monthly meeting of the Society was held 
the Chamber of Commerce, Seattle, Wash. Two 1 
were presented, one on ‘‘The Street Grades of Seattli 
Assistant City Engineer A. H. Dimock, and one on 
Electrical Equipment and Power Distributing Syste: 
the Seattle Electric Co.,’’ by Electrical Engineer Elbert 
Allen. These papers were discussed by the members pr 
ent and will be printed and copyrighted. 


AMERICAN INSTITUTE OF ELECTRICAL ENG! 
NEBPRS, SEATTLE BRANCH.—The Seattle Branch of the 
Institute held its regular monthly meeting on May 14 
This meeting was also made the occasion of a banquet ai 
ter the reading of the papers of the evening. An articl 
on the operation of 60-cycle rotary converters was read 
by Engineer Lindsey, of the Seattle Electric Co. |p 
cussion of the article brought out the fact that the Sea: 
tle Electric Co. operated more 60-cycle rotary converters 
than any other company in the United States. The second 
paper was read by Superintendent Robinson of the Bal 
lard, Wash., Lighting Plant. This paper was on the ele 
tric lighting plapt of Dawson, N. W. T. This paper was 
illustrated by views and dealt with the cost and difficu! 
ties of installing the plant at Dawson. The cost of each 
brick used in the construction of this plant wag estimated 
at $1 and customers are charged at the rate of $125 per 
month for arc lamps. 


WESTERN RAILWAY CLUB.—The annual meeting wa 
held at the Auditorium Hotel, Chicago, on May 17. The 
secretary's report showed a present membership of 1.08%, 
and the treasurer’s report showed the following financial 
conditions: Receipts, $6,056; expenditures, $4,993; cash 
on hand, $1,063; bills receivable, $1,303. As the cost of 
“Proceedings” of other clubs was $1,042, as compared with 
$39 received from sales of this club’s ‘‘Proceedings,”’ it 
was decided to discontinue the free distribution of the 
“Proceedings’’ of other clubs. The librarian’s report 
showed that the library now contains some 1,200 volumes 

Two papers were read at the meeting, one on electric 
headlights and the other on steel axles. Abstracts of 
both of these were given in our issue of May 1%. 

Officers for the ensuing year were elected, as follows: 
President, Leg. Parish; Vice-Presidents, J. A. Carney 
and H. T. Bentley; Treasurer, P. H. Peck; Secretary, 
Joseph W. Taylor; Directors, M. K. Barnum, C. B. Youn, 
and C. A. Seley. 


AMERICAN FOUNDRYMEN’S ASSOCIATION.—The 
following provisional program has been prepared for the 
entertainment of the visiting members of the British Iron 
and Steel Institute in October: Oct. 24, afternoon: Specia! 
trips for the visitors in groups conducted by members o! 
the Reception Committee. The following have been sug 
gested: Power houses, bridges, International Steam Pump 
Co., universities, navy yard, subway, boat rides around 
the city, parks (for the ladies). Evening: Opening mee! 
ing of the Institute at Sherry’s, followed by a reception 
(Strictly by invitation.) 

Oct. 25, morning and afternoon: Hudson River trip. On 
a specially chartered Albany boat stopping at West Point 
Collation on board. (Strictly by invitation.) Evening 
Left open for social gatherings. 

Oct. 26, moriing and eiternoon: Two business sessions. 
During the afternoon the Jadi-s will be given a coaching 
party up Riverside Drive, Grant's Tomb, Columbia Uni- 
versity, etc. Eveniag: S. scription banquet of the in 
stitute. (Managed by the Institute itself.) For this eve: 
ing a theatre party is .o he arranged for the ladies. 


INTERNATIONAL GOOD ROADS CONVENTION.—Th: 
following was received too late for insertion in the repor' 
of the proceedings at St. Louis, printed on pages 4{4 to 4): 
of this issue. At the closing session resolutions wer 
adopted in substance as follows: 

(1) This convention heartily endorses the proposition 0! 
federal aid for thé constructig. of public roads, to the ex 
tent of half the cost. 

(2) Candidates.for public office should be required ‘o 
‘stand for federal aid for road improvement. 
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May 28.Paving, vitrified brick, Edwardsville, IIL... 
May 28. Roads, Jeffersonville, Ind. 
May 28.Macadamizing, Indianapolis, Ind..........Mé 


May 30.Macadamizing, etc., Bowling Green, O...... May 19 
May 30. Paving, etc., Attalla, Ala 26 
May 31.Macadamizing, etc., Rox kford, Ill... 26 
May 31.Paving, Davenport, la. ..........+.++-+++.May 26 
May 31.Grading, étc., Sacramento, Cal. .......... May 26 
May 31.Paving, Sterling, Ill. .........+.+++s20-..May 26 
May 31.Sidewalks, Montclair, Ind. .......-.ee++0+- May 12 
Jun. 1.Paving, asphalt, Cincinnati, oe 

Jun. 1.Roads, Washington, Ind............ ° é 
Jun. 1.Sidewalks, cement, Chicago, Ill. ......... May 26 
Jun. 1. Paving, vitrified brick, Edwardsville, lil... .May 26 
Jun. 1.Macadamizing, Fulton, N. Y...........e6- May 26 

Advertised, Engineering News, May 26. 

Jun. Ottawa, Ont. May 26 
Jun. 4.Grading, Was hington, D. C. F 5 
Advertised, Engineering News, May 26. 

Jun. 4.Grading, etc., Washington, D. May 26 
Advertised, Engineering News, May 26. 

Jun. @.Read, Steubenville, May 19 
Jun. 6.Paving, etc., Deadwood, 8. Dak............ May 19 
Jun. 6.Roads, gravel, Greensburg, Dcasevceduny May 19 
Jun. 6.Paving, etc., Lawrence, Kan. ............ May 19 
Jun. 6.Roads, Albany, May 19 
Advertised, Eng. News, May 19 to Jun, 2. 

Jun. 6.Paving, brick, Vicksburg, Miss........... Apr. 28 
Jun. 6.Sidewalks, Muncie, Ind................ ....May 26 
Jun. 6.Paving, etc., Huntingburg, Ind. ..........May 26 
Jan. Paving, FR. May 26 
Advertised, Engineering News, May 26. 

Jun. 7.Moads, Washington, May 26 
Jun. 7.Roads, Brownstown, Ind .................-May 26 
Jun. 7.Paving, vitrified brick, Bridgeport, Pa. ...May 26 
Jun. 7.Sidewalks, etc., Bloomington, Ind. ....... May 12 
Jun. 7.Macadamizing, etc., Cincinnati, O. ........ May 19 
Jun. 8.Macadam road, Freehold, N. J............ May 19 
Advertised, Eng. News, May 19 to Jun. 9. 

Jun. 11.Paving, etc., Washington, D. C..........- May 26 
Advertised, Eng. News, May 26 to June 16. 

Jun. 12.Grading, Roanoke, Va..........csesesesee May 12 
Jun. 183.Sidewalks, Cincinnati, O. May 26 
Jun. 16.Paving, ete., Alliance, Pa................ May 26 

Advertised, Eng. News, May 26 to June 16. 

Jun. 90. Paving, etc., Toledd, May 26 
July 20.Grading, Chicago, 2d 
MISCELLANEOUS CONTRACTS. 

May 26.Steam vessel, Portland, Ore. ........... -Mar. 31 

Advertised, Eng. News, Mar. 31- -Apr. 2i, May 19. 
May 26. Removing rocks, Portland, -Mar. 24 
Advertised, Eng. News, Mar. 24 to ‘Apr. 21. 
May 27.Steel pier covering, Buffalo, N. Y..........} ay 19 
May 27.Cement, Cincinnati, 5 
May 28.Cement, Pittsburg, Pa. ........0sseeeeee. May 26 
May 30.Tramway, Argentina (Foreign) .......... May 5 
May 31.Elevator safety device, Washington, D.C...May 5 
May 31.Fireship, Turkey (Foreign) Apr. 21 
May 31.Stone revetment, Portland, Ore............May 19 
May 31. Scavenger, garbage work, Owensboro,Ky..May 26 
May 31.Street sprinkling, Sacramento, Cal........May 26 
Jen. 1.Ditebes,. Dinde, TUL 
June 1.Sea wall, Governor's Island, N. Y........ May 5 
Advertised, Eng. News, May 5 to June 2. 
June 1.Pier, crib, etc., Milwaukee, Wis..........May 5 
Advertised, Eng. News, May 5 to 26. 
June 1.Steel hull, Charleston, S.C. ........... -May 5 
Advertis sed, Eng. News, May 5 to June “2: 
Jun. 1.Gasometer, Belgium (Foreign) ........... May 12 
Jun. 1.Blec, ry franchise, Germany (Foreign)....May 12 
Jun. 2.Oil house, retaining wall,San Francisco, Cal. May 12 
Jun. 2.Ordnance supplies, Springfield Mass...... May 12 
June 2.Light-house supplies,Tompkinsville, N. Y. May 5 
Advertised, Eng. News. May 5 to June 2. 
Jun. 4.Cement, Montgomery, Ala. .........-.ee5- May 19 
Advertised, Eng. News, May 19 and 26. 
Jun. 4.Drainage work, Hallville, Ont............. May 26 
Jun. 6.Levee, Boonville, Ind. ......cc.sccccvesees May 26 
Jun. 6.Ordnance supplies, Rock Island, Ill. .......May 12 
Jun, 6.Ditching and bridges. Bloomfield, Mo....... May 1% 


Advertised. Engineering News, May 26. 
June 8.Tanks, pumps, etc., San Francisco, Cal....May 5 
Advertised, Eng. News, May 5 and 12. 
.Steel tower, San Francisco, Cal........... Apr. 28 
Advertised, Eng. a Apr. 28 to May 19. 
Jun. 10.Steam pipe, etc., Nat'l Soldiers’ Home, Va.May 19 
Jun. 10. Dredging, Shrewsbury, River, N. J. .. .May 26 
Advertised, Eng. News, May 26 and June 2. 
Jun. 10.Steam pipe renewing, etc, Natl S. Home,Va.May 26 
Jun. 11.Railway, Belgium, .......ccsccccscscceess May 26 
Jun. 11..Lockers, Ft. McPherson, Ga............... May 26 
Advertised, Eng. News, May 26 to June 16. 


Jun. 


Jun. 11. Boilers, turbines, etc., W ashington, C.May 12 
Jun. 11.Work shop, Charleston, S, C..........0... May 12 
Jun. 14.Machine tools, Washington, BD. C. .May 1 


Jun, 14.Garbage crematory, Ft, D. A. Rus sell, Ww yo. May 26 
Advertised, Eng. News, May 26 to June 16. 


Jun. 14. Lockers, Ft. D. A. Russell, Wyo......... May 26 
Advertised, Eng. News, May 26 to June 16. 

Jun. 15.Garbage disposal, Elmira, N. Y. .»».May 26 

Jun. 20.Iron, steel, etc., Waterviiet, N. Y. May 26 

Jun. 21.Rubblestone, Newburyport, Mass.......... May 26 
Advertised, Eng. News, May 26 to June 23. 

Jun. 21.Machine tools, Washington, D. C......... May 19 

Jun. 22.Diking, Williamsport, Pa. FRETS BRE May 26 
Advertised, Engineering News, May 26. d 

Jun. 23.Tugboat, Havana, Cuba, May 19 
Advertised, Eng. News, May 19 to Jun. 16. 

Jun, 24.Buoys, Cuba (Foreign) ...........+sesee. May 12 
Advertised, Eng. News, May 12 to June 9. 

Jun. 25. Dredge, St. Louis, May 19 
Advertised, Eng. News, May 19 to Jun. 23. 

Jun. 27. Locomotives, Italy (Foreign) ............. Dec. 3 
Jun. 27.Sale of cold storage plant, Manila, P. I...May 19 
Advertised, Eng. News, May 19 to Jun. 23. 

July 2.Dam, canal, etc., Boise, Idaho ............ May 5 
Advertised. Eng. News, May 5 to June 2. 

July 3.Dredges (3), Spain. ....sescssccoveccess May 26 
July 7.Foundations, New Orleans. La............ May 5 
Advertised, Eng. News, May 5 to July 7. 

July 7.Concrete canal. New Orleans, La. ........ May 5 
Advertised, Eng. News, May 5 to July 7. 

July S8.Dredges, Spain (Foreign) May 12 
July 14.Railway (Foreign), Peru............. 
July 24.Dry-dock, Belgium (Foreign)............. Apr. 21 
Aug. 15. Rolling stock, Siam (Foreign) ..........Apr. 21 
Oct. 15.Plans for harbor, Sweden (Foreign)...... Apr. 21 


No date. Street railway franchise, Shanghai, China.May 19 
Advertised, Eng. News, May 19 to Jun. 30. 


RAILWAYS. 


BALTIMORE & OHIO.—It is reported that this road will 
build a line, to be known as the Bedford & Western, from 
the present main line at Hancock, Md., to a connection of 
the Somerset & Cambria branch. The proposed line would 
shorten the distance between Baltimore and Pittsburg by 
33 miles. 


BATON ROUGE & NORTHEASTERN.—E. E. Denson, of 
Amite City, Tex., is reported to be promoting this road. 

BOYNE CITY & SOUTHEASTERN.—Boyne City, Mich., 
Board of Trade has passed resolution in favor of issuing 

“0 bonds for extension of this line to Alpena. W. H. 
Whi te is Pres. and Genl. Mgr., Boyne City. 

CANADIAN NORTHERN.—The MacDonald, MacMillan 
Co., railway contractors, are reported to have secured con- 
tracts for the grading of 55 miles of the Grandview exten- 
sion on the main line, and also will grade 45 miles on the 
Rossburn extension. Contract begins at the end of the line 
so far as it is steeled near the White Sand River and con- 
tinues 55 miles westerly. W. H. Moore, Secy., Canadian 
Northern, Toronto, Ont. 

COLORADO & NORTHWESTERN.—H. D. Milton, Gen. 
Mer., Boulder, Colo., writes us that preliminary lines are 
now being run for proposed extension from Grisman or 
Sunset to Eldora. Contracts will be let when location is 
determined, which will be within next 30 days. R. 8S. 
Sumner, Boulder, is Ch. Engr. 

DARIEN & WESTERN.—Line may be extended from 
present extension eight miles west of Darien Junction, 
Ga., to connect with the Atlantic line west to Libesty 
City, or in a northwesterly direction to reach Walthour- 
ville and Hinesville. F. H. MacFarland, Supt., Darien, 
Ga. 

DENVER, KANSAS & ATLANTIC RY.—E. C. Bickel in- 
forms us that map and profile of proposed line between 
Medicine Lodge and Bucklin, Kan., will be ready in a few 
days. T. L. Lindley, Treas., Medicine Lodge, Kan., may 
be addressed for further details. 

DES MOINES, IOWA FALLS & NORTHERN.—Road 
may be extended northward from Iowa Falls, Ia., to Mason 
City or Charles City. J. H. Funk is Secy., lowa Falls. 

FREEO VALLEY RY.—A logging road, tapping the St. 
Louis S. W. at Eagle Mills, Ark., will be incorporated. 
Freeo Valley & Saline Valley Railroad has been operating 
about 15 miles for some years. Projected length about 35v 
miles. Wm. H. Kimball, Consult. Engr., Davenport, la. 

GRAND RAPIDS, LUDINGTON & NORTHWESTERN.— 
Grand Rapids, Mich., council has passed ordinance per- 
mitting extension of tracks of this line and Grand Trunk, 
along east dock line of Grand river, from northern limits 
of city to Bridge St. Franchise provides for construction 
of road within a year and the erection of a $15,000 depot 
at Bridge St. 

GRAND VALLEY, COLORADO RIVER & SOUTH PA- 
CIFIC.—It is reported that surveys for the first section of 
the proposed line have been begun at Grand Junction, near 
the western border of Colorado, with the terminal of the 
Denver & Rio Grande main line as the starting point. 
The ultimate ‘western terminus will be San Diego, with a 
line to Los Angeles. From Grand Junction the line will 
run through the Moab Valley to the head of the Colorado 
river, a distance of 180 miles. G. R. Propper, of Basin, 
Utah, is Pres. of new road; C. W. Haskell, of Grand Junc- 
tion, is Ch. Engr. 


GULF & SHIP ISLAND.—W. W. Vail, Ch. Engr., Gulf- 
port, Miss., writes us that nothing will be done in regard 
to proposed improvements of deep water harbor at that 
place, until dredging of anchor basin is completed, which 
will not be for several months. Extension of road from 
Mendenhall to Silver Creek, a distance of about 29 miles, 
is under construction, and extension from Silver Creek to 
Columbia, about 27% miles, is being located. Five new 
stations will be erected, one steel and two wood water 
tanks. 7,000 ft. of wood trestling is in course of con- 
struction. 

HOLSTON VALLEY RY.—J. W. Lockhart, Bristol, 
Tenn., writes us surveys have been made for proposed 
2-mile extension of line through the timber lands of the 
Morton, Lewis & Wiiley Lumber Co., officers of which are 
also the officials of the Holston Valley Ry. New line will 
run from Sharps Creek to Jacobs Creek. 

KANSAS CITY, OKLAHOMA & HOUSTON RY.—$45,000 
bonus has been raised, according to locaf reports, and 
rights of way obtained for proposed building of road in 
South McAlester, Ind. Ter. As surveyed, the line will run 
from Kansas City through the towns of Eufaula, South 
McAlester, Claremore and Boswell, Ind. Ter. Citizens 
have organized an independent company, known as the 
Red River & Gulf Co., capitalized at $2,000,000, to con- 
struct the lines south from South McAlester to Red River, 
a distance of SO miles. 

THE KANSAS CITY, BURLINGAME & WESTERN RY. 
—Hugh A. Holmes, Pres., Kansas City, informs us that 
active construction of road has not been commenced yet, 
and will not be until private rights of way have been se- 
cured for entire length of line. Road will enter Kansas 
City, Mo., via Olathe, Kan., over the tracks of the Kansas 
City & Olathe Electric Ry. Co. and the Metropolitan Street 
Ry. Co. from Rosedale, Kan. Company is capitalized at 
$2,000,000, 

KENTUCKY.—It is reported that business men of 
Owensboro, Ky., may organize company to build a rail- 
road from Knoxville, Tenn., to Indianapolis, Ind., passing 
through the mineral fields of Marion and Crittenden 
counties and also the coal lands of the Green River section 
and crossing the Ohio River at this place. Albert Boone, 
of Zanesville, O., may be interested. 

LOUISIANA SUGAR BELT RY.—We are informed by G. 
R. Turner, Pres., 706 London & Globe Bldg., New Orleans, 
that company has secured right of way from Thibodeaux, 
south 40 miles, which is now under construction. It is in- 
tended to complete line by Oct. 15. It is a standard gage 
steam railway, 14-ft. crown, cypress ties, G0-lb. steel, with 
eight depots, beginning at Thibodeaux, south to its pres- 
ent intended terminal, a point 344 miles south of the town 
of Cut-Off. Company is considering extension of line to 
Grand Isle, as rapidly as possible, commencing immedi- 
ately upon the completion of 40 miles now under construc- 
tion. 

MIDLAND VALLEY RY.—F. A. Molitor, Ch, Engr., Ft. 
Smith, Ariz., writes us line is completed from Arkansas 
coke fields to Muskogee. 130 miles of line is under con- 
struction from Muskogee to Tulsa, Ind. T. Probably will 
be completed Oct. 1. Kohrmann & Murray, Kemper Bldg., 
Kansas City, have contract for bridge work, etc. Ebey & 
Stocker and Maney Bros. have grading contracts. 

MISSISSIPPI VALLEY.—Bids are asked until May 28 
by Farris & Oliver, Caruthersville, Mo., when contract will 
be awarded for grading ten miles of road. Maps, profile 
and specifications on file at company’s office, Stecle, Mo. 
H. A. Tyler, Pres., Hickman, Ky. y. E. Ayres, Ch. 
Engr., Osceola, Ark., may be addressed. 


Write our advertisers when you intend 
to buy gour supplies and machinery for 
improvements, or for carrying out 
gour contracts. If gou do not find 
whet you want in our advertising pages 
write us yor list of firms, and we will put 
you in communication with them at once. 


MOBILE, JACKSON & KANSAS CITy.—, 
Ch, Engr., Mobile, Ala., informs us that 
grading from Newton to Pontotoc, Miss., has t 
to C. D. Smith & Co., Memphis, Tenn. BO 
will be erected, three coaling Stations, three r: 
nine wood water tanks; 14,000 ft. of wood tre; 
built; 4,000,000 cu. yds. of earth work: 1 
NACOGDOCHES SOUTHEASTERN.—W. 
E., has completed surveys for 35 miles of ro: s 
are under construction. Track is being laig % 
Kimball, Davenport, Ia., is Consult. Engr. 


NEVADA.—Virginia reporte that the Ton 
Railroad Co. will issue bonds for $500,000, eu 
the Tonopah Mining Co., to pay for co: 
equipment of the road. 


OPELOUSAS, GULF & NORTHEASTERN 
pany has organized at Opelousas, La., to bu 
here in a northeasterly direction, intersecti 
and Pacific at some point, thence in the sat 
intersecting or connecting with other line or | 
way, running southward and paralleling th; 
river, so as to reach navigable water connect; od 
river, and also for the construction and exte; 
way from Opelousas in a southwesterly dir: 
water at or near the Gulf, intersecting and fo;y 
tion with the Louisiana Western Ré¢ tilway at Ray 
ley or Jennings, La. Thomas H. _ Lewis, Pre 
Veazie, Vice-Pres.; Geo, Edwards, Secy, 

OREGON.—It is stated by local Portland 
arrangements have been completed for buildi: 
railway from Cottage Grove in a northwesterly ¢ 
about 12 miles into the timber in Calapooia \ 
The road will be standard gage. 

A survey for a railway from Medford or C-»: 
to Eagle Point and thence to summit of the divid: 
Rogue River Valley and Klamath Lake will be ; 


pay 


I. Vawter and others, of Medford, Ore., are rey, 
terested. 
PENNSYLVANIA.—Company has secured enti: 
bounded by Delaware Ave., Callowhill, Vine and \ - 
Sts., in Philadelphia, as well as the entire wate: 
between Vine and Callowhill Sts. A freight war 
similar to that at Dock St., may be erected here. : 
PUEBLO & BEULAH VALLEY.—Geo. E. Peck. Pp me 
is reported by local papers to have stated that | f is 
construction of the road had been sold in Kurope. Th, a 
rails will be of 85-lb. steel. Road will run from Pucblo + . 
Beulah. Syndicate will make Beulah one of the bis ky i 
Mountain summer resorts, it is said. Mr, Peck m ay be er = 
dressed at Pueblo, Colo. ; % 
QUEBEC.—Chicago capitalists are reported to, b: 4 
terested in project to build a railroad from a point on 1) y 
Georgian Bay to the Gaspe Basin on the St. Lawren p2 
river, a distance of 1,100 miles, and to construct a ter- * 
minal bridge at Montreal. It is said that the governme: % 


has been asked to guarantee bonds to the extent of $2 0, 
000,000 on the railroad and $3,000,000 on the bridg: 
RICE BELT RY.—Tex.—It is reported that the co: c- 
tion of this line is practically assured. Surveys wil! | 
run from Houston to Sinton, to connect with the Brow: 
ville line. There are two surveys of the line 1 
a previous company, and it is likely that one of thes« 
be adopted. One of them makes the distance from JJoust: 
to Sinton 207 miles, while the other brings it down to 
198. In connection with the Brownsville line, this will r 
duce the mileage by rail from Houston to Brownsyi!|; 
375 miles, and will open up some of the richest ter: 
in South Texas, it is said by local paper. It is understood 
that the present owners of the proposed line are Bh. F. 
Yoakum, Johnson Bros., the St. Louis Union Trust Co. 
and the Missouri Trust Co., all of St. Louis. 


ST. LOUIS BELT & TERMINAL.—Company will extend 
system in St. Louis, Mo., for about four miles. S300,00 
will be expended upon new line, it is said. 

ST. LOUIS, BROWNSVILLE & MEXICO.—F. G. Jona! 
Ch. Engr., Corpus Christi, Tex., writes that extensions are 
now being made for extension from Robstown to Hous 
ton. Main line from Robstown to Brownsville, about 141 
miles, has been graded and tracked for about 125 miles. 
Branch from Horlington to Hidalgo, about 53 miles, is 
under consideration. Four new stations will be erected, 
one round house, two wood water tanks, 1,000 ft. wood 
trestling, 65-lb. rails, 514x9-16-lb. spikes, even rai! joints, 
%-lb. bolts, split ewitebes, spring rail frogs, angle bai: 
will be used in track construction. Johnston Bros., St. 

Elmo, Ill., has general contracts. 

ST. LOUIS, LITTLE ROCK & GULF.—Surveys are being 
made for proposed line between Little Rock and Sheridan, 
Ark. At meeting of Little Rock Board of Trade to con- 
sider proposition of this road, committee was appointed 
to further consider the matter. Company proposes to 
complete a standard gage railroad from St. Louis, Mo 
through Little Rock, Ark., with a terminus on the gulf 
near Port Arthur, Tex., the work to begin at Little Rock 
and proceed south. In return for the location of the gen- 
eral offices, shops and depots in Little Rock for a term 
of fifty years, the length of the charter granted this rail- 
road, Little Rock citizens are asked to subscribe a bonus 
of $100,000. Geo. W. Rogers, Pres. Bd. Trade, Little Rock, 
may be addressed. 

ST. LOUIS, LITTLE ROCK & GULF.—H. S§S. Shaner, 
Pres. and ex-Megr., Little Rock, Ark., writes us that 
work on this road will begin at once. There will be re- 
quired 20 new depots, 4 coaling stations, 4 round houses, 
4 repair shops, 15 steel water tanks, four 1,(4-ft. iron 
bridges, 5,000 ft. of wooden trestle, 406,000 cu. yis. 
of embankment, etc., besides a full supply of railway ; 
equipment, tools, tents, etc., for the road and for the é 
construction, as noted very fully in our pages last week 
under ‘Readers’ Wants.’’ The road will be about 375 
miles long. A. L. Hale is Pres., Little Rock; H. © 
Shaner is Supt., Monterey, Mex. 

SAN ANTONIO — ARANSAS PASS RY.—R. E. Harda- 
way, San Antonio, Tex., Ch. Engr., informs us that lovca- 
tion has been made for extension to Brownsville from 
Alice, via Hidalgo, a distance of 167% miles. 37 miles of 
track has been laid from Alice to Falfurias. Work was 
suspended on May 17, but may be resumed. 

SOUTHERN PACIFIC.—Street Committee of San Fran- 
cisco Board of Supervisors recommends that a franch 
be granted to the company for its terminal yard and track 


on Sunnydale Ave. and other thoroughfares in the vicini'y ' 
of the bay shore county line. t 


TEXAS.—Local reports state that John W. Gates is in- ' 

terested in a project to build a railroad from Velasco, Tex. - 

to San Antonio, about 200 miles, passing through a roi 

agricultural region. W. T. Eldridge is reported interested 
VANCOUVER, WESTMINSTER & YUKON RY.—Fr: 

mont Crane, Engr.-in-Charge, writes that permanent t 

minal buildings at Vancouver have not been decided up. 

yet. Line is completed tg Vancouver. Spur may be bu 

to Hasting Mill, about four miles in length, but will : 

be built yet. 


WABASH.—Company is said to consider the reconstru 
tion of the Wheeling & Lake Erie line from Mingo ' 
Toledo, O., making it a standard road and providing th: 
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nal facilities that will be required to properly 
“the Toledo-Pittsburg business. Curves are to be 

ed. which will provide a comparatively straight 
4 lessen to some extent the distance between Toledo 
eeling. The road will eventually be double-tracked, 

‘ted. Jos. Ramsey, Jr., Pres. of Wabash. Rail- 
Louis, Mo.; W. 8. Newhall, Ch. Engr., St. Louis. 
rMORELAND CENTRAL.—Greensburg, Pa., report 
that the Ligonier Valley Railroad, through their at- 
Robbins & Kunkle, of that place, have filed an 
) asking that the Westmoreland Co., now building 
from Ligonier to intersect the Pennsylvania Rail- 
Bolivar, be restrained from constructing proposed 
- it is the intention of the Ligonier Co. to extend its 
over the line now being used by the Westmoreland 


<NIPEG, YANKTON & GULF RY.—H. Leone Miller, 

Oak. Neb., informs us that 310 miles have been sur- 

r proposed line from Winnipeg, Man., to Galves- 

‘ey.. via Yankton, Oak, Hutchinson and Ft. Worth, 

nee of 1,400 miles. Capital has been secured and 
ts will be let soon. 


XEW INCORPORATIONS AND CHARTERS. 


NDERSON & SALINE RIVER RY.—Ark.—Company 
with capital stock of $20,v00 has been chartered to build 
d from Clio, Ark., to a point in Grant County, ten 
J. B. York, J. F. Rutherford and others are in- 

ators. The term of the corporation is ten years. 

ARKANSAS WESTERN RAILWAY.—Ark.—Charter ha 
been granted Charles D. Greaves, of Hot Springs; T. G. 
Rates F. D. Hunt, of Waldron; James B. McDonough, 
of Fort Smith, and others to build a line from near Wal- 
dron through the counties of Montgomery and Garland to 
Hot Springs, 82 miles. Capitol stock, $5,000,000. 

RnODCAU VALLEY RY.—La.—Has been chartered with 
capital of $60,000. H. H. Wheles, Benton, La., is Pres. 
Railway from Alden bridge, on Cotton belt will be built 
to Ivan, in Bossier Parish, and thence east to some point 
not yet determined. Telegraph and telephone lines will 
also be constructed. 

COLORADO & NORTHWESTERN R. R. CO.—Colo.— 
Has been chartered. Capital. $1,000,000. Samuel B. 
Dick William C, Culbertson, Jabez T. Odell and others, 
of Boulder, Colo., are .ncorperatcrs. 

COTTON BELT & NORTHERN RY.—Ark.—Company 
has been granted a charter to build a road from Freeo, 
coutheasterly to Locust bayou, 14 miles; capital $112,000. 
Wm. Carlisle, Atchingon, Kan., is interested. 

ELKTON & BEAVER VALLEY RAILROAD.—Ky.— 
Has been incorporated wi-n capital o1 $30,000. 

GREENVILLE & KNOXVILLE RAILWAY.—S. C.—Hays 
been incorporated and permanently organized. H. H. 
Price, Greenville, S. C., is Pres. and Gen. Mgr.; W. H. 
Patterson, Atlanta, Vice-Pres.; D. C. Patterson, Atlanta, 
Secy. The road will open up the Tennessee coal fields to 
South Carolina mills. The work of construction will begin 
at once. 

GULF & NORTHWESTERN RY.—Tex.—Tompany ha- 
been chartered to build frem northwest to 
Pinto, about 100 miles, pais.ng through the countie: of 
MeLennan, Bosque, Hamilton, Hill, Comanche, Erath, 
Somerville, Johnson, Eastland, Ste.xheus Palo Pirio 
Parker, W. M. Knight, B. B. Looertson, H. C. dle end 
others, of Meridian, Tex., ave interested. Cap. stock 
$200,000, 

HARRISON CENTRAL RY.—Ark.—Citizens of Harrison 
have organized company to build a line to connect with 
the White River road, near Keener, a distance of ten 
miles. Capital stock, $150,000. George W. Keene, of St. 
Louis; T. N. Chenoweth H. A. Crandall, Charles M. 
Greene, and others, of Harrison, are incorporators. 

HOXIEF, STRAWBERRY RIVER VALLEY & WEST- 
ERN RY.—Ark.—O. V. Rosenberg Secy., informs us that 
charter hag been granted this road to construct a line 
from Hoxie to Franklin, a distance of about 50 miles, 
which will pass through the counties of Lawrence, Sharp 
and Izard. Company is capitalized at $1,000,000, of which 
$100,000 has been subscribed. R. S. Thomas is Pres.; L. 
T. Andrews, Vice-Pres. Surveys are being run and con- 
tract will be let soon for bridge over Black River. 

KEARNEY SHERIDAN RY.—Ark.—Charter has been 
granted to this company to build a road from Kearney 
to a point in Grant county, a distance of ten miles. Cap- 
ital stock, $20,000, J. B. York, J. F. Rutherford, C. J. 
Samstag and others are, incorporators. The term of cor- 
poration is five years. 

KENDALL & SULPHUR SPRINGS RY.—Ark.—Rail- 
road will be built from a point on the Cotton Belt & 
Northern R. R. to a point near Sulphur Springs, a dis- 
tance of 16 miles, also a branch northwest to a point near 
Darysaw P. O., a distance of five miles. Directors are 
Frank Kendall, W. E. Graham, M. F. Dial and others. 
Capital stock, $110,000. 

PERLA NORTHERN RY.—Ark.—A charter has been 
granted to this road for a line from Perla to Whittington, 
a distance of about 23 miles. Capital stock, $150,000, of 
which $50,000 has been subscribed. The directors are: 
A. Strauss, R. W. Griswold, C. L. Briant and others. 

POCAHONTAS & WESTERN RY.—Va.—This railroad is 
to be built in the county of Tazewell and is to be a feeder 
for the Norfolk and Western. Incorporators are L. E. 
Johnson, W. G. McDowell, Joseph I. Doran and others. 
Capital is from $10 000 to $100,000. Principal offices are 
at Roanoke. 

SANTA BARBARA CONSOLIDATED RAILROAD.— 
Company has been incorporated in New Jersey, with a 
capital of $250.000. Company will operate and maintain 
railroads. R. H. Ballard. W. L. Perry and J. L. Gray, of 
Lee 15 Exchange Place, Jersey City, are the incorpora- 
ors, 

SOUTH McALESTER, RED RIVER & GULF RY.— 
Okla.—Company was chartered recently with $2,000,000 
capital stock. Reported that this line will open up the 
Choctaw nation pine lands. F. H. Kellogg, of South 
McAlester is Secy. H. H. Kirkpatrick of Paris, Tex., is 
ine and W. G. Weimer, of South McAlester, is Vice- 

THORNTON & ALEXANDRIA RY.—Ark.—Charter has 
been granted this company to build a road from Thorn- 
ton in a southeastearly direction wholly in Calhoun 
county, a distance of 20 miles. Capital stock, $50,000 
J. H. Stout and C. BE. Freeman of Menominee, Wis.; C. W. 
Green and others, of Thornton, Ark., are incorporators. 


STREET AND ELECTRIC RAILWAYS. 


, DEXTER, ME.—Preliminary survey for Dexter trolley 
‘ine of Eastern Traction Co. has been started under the 
direction of Fred. T. Dow, C. E. Bangor. After the sur- 
vey is completed application will be made to the several 
towns through which it will pass for right of way. The 
road will be about 33 miles in length. 


HUDSON, MASS.—The Hudson & Northboro Street Ry. 
Co. has been given a franchise for construction of a line 
connecting Hudson and Worcester. 

NORTHBRIDGE, MASS.—The Selectmen have granted 
a franchise to the Uxbridge & Blackstone Street Ry. Co. 
to extend its lines from Linwood to Plummer’s. 

PROVIDENCE, R. I,—The Rhode Island Co. has peti- 
tioned the City Council to permit the relocation of its 
tracks on Elmwood Ave. from Trinity Square to Barl St. 
A. T. Potter, City, is Gen. Mer. 

BRISTOL, CONN.—The Bristol & Plainville Tramway 
Co. is arranging to extend its line to the village of Terry- 
ville. E. C. Smith, City, is Ch. Engr. 

ALBANY, N. Y¥.—The United Traction Co. which con- 
trols electric street lines in Troy, Albany and Cohoes, has 
given a mortgage of $6,500,000 to the Central Trust Co., 
New York. Company contemplates extending its business. 
John W. McNamara, Albany, is Pres. 

BINGHAMTON, N. Y.—Binghamton Ry. Co. intend re- 
fitting its road in order to allow increased facilities on 
all lines. G. Tracy Rogers is Pres 

NEW YORK, N. Y¥.—The New York & Port Chester Ry. 
Co. has filed its plans with the County Clerk for a 2- 
mite four-track electric railway. Cost, $16,000,000. 

SCHENECTADY, N. Y.—Schenectady Ry. Co. purchased 
the franchises to operate trolley lines in Hulett, Strong 
and Schenectady Sts., at $100 apiece General Manager 
Peck stated that work on the new lines which will be 
done by the company itself will start immediately, and 
that engineers will make preparations for the construc- 
tion at once. The entire line will be single track and sev- 
eral full-sized turn outs will be constructed. 

SYRACUSE, N. Y.—The Board of Directors of the Syra- 
ceuse Rapid Transit Railway Co. authorized an application 
to be made to Common Council for a franchise to extend 
its South Ave. line through to Woodland reservoir. W. P. 
Gannon is Pres. 

JERSEY CITY, N. J.—The Public Service Corporation 
has applied for franchises for the extension of the fol- 
lowing of their lines: West Side Ave. to the Greenville 
ear barns; Erie St. to 19th, and then to Grove, to com- 
plete a belt line of the Horseshoe district, and to com- 
plete a loop of the Jefferson Ave. line down to Hoboken. 
Thos. N. McCarter, 776 Broad St., Newark, is Pres. 

WEST CHESTER, PA.—W. A. MacDonald, City, con- 
templates the construction of 11 miles more electric rail- 
way in Franklin County. The new line will run to Cham- 
bersburg from Waynesboro, connecting with the Pennsyl- 
vania R. R. system. 

ERIE, PA.—It was announced by Senator Gibson that 
the right of way has been secured and grading will be- 
gin soon for the new trolley line to Corry. 

HARRISBURG, PA.—The Valley Traction Co. has pur- 
chased an interest in the Harrisburg, Carlisle & Cham- 
bersburg Turnpike Co., and will soon build a new line to 
Carlisle via Mechanicsburg. The company contemplates 
extending the new Cumberland line to New Market, a dis- 
tance of one mile. 

MEADVILLE, PA.—It is stated by Chas. W. Davis, of 
Linesville, that contract for building p oposed electric 
line from this town to Geneva, O., will soon be let. 

PITTSBURG, PA.—The East Pittsburg, Turtle Creek & 
Wilkinsburg Street Ry. Ce. has been granted franchises 
through the townghip by the Commissiorers of Wilkins 
Township. Ordinances for the road through Turtle Creek, 
Bast Pittsburg and Wilkinsburg are expected to pass 
at next meetings of the Councils. 

YORK, PA.—Preliminary survey has been completed by 
the engineers of York Ceunty Traction Co. for the ex- 
tension of the line to Hanover. ‘The line will probably 
be built this summer. J. F. Dusman, City, is Mgr. 

BETHLEHEM, PA.—Town Council directed Law Com- 
mittee to frame an ordinance granting franchise to Han- 
over Central Electric Ry. Co. on Union St. and thence on 
Maple St. to fair grounds. G. A. Schneebel is Pres. 

MYERSVILLE, PA.—The engineering corps of the pro- 
posed Catoctin & Myersville Electric R. R. has completed 
the survey to Pen Mar, where connection is made with 
the Chambersburg, Gettysburg & Waynesboro trolley line. 
It is expected to begin operations in a few weeks. J. H 
Maugans is Pres. 

DANVILLE, VA.—The Park Committee of the City 
Council has under consideration a petition from the Dan- 
ville Railway and Electric Co., asking the privilege of ex- 
tending its line. W. J. Payne, of Richmond, is Pres. 

ANDERSON, 8S. C.—It has been decided to ask for a 
franchise for an electric road to connect the surrounding 
mills. It is estimated that $100,000 will be sufficient for 
a start. J. A. Brook, R. S. Ligon and G. B. Prince are 
interested. 

UNION, S. C.—Reported that W. J. Oliver hag signed 
contract for constructing electric line from Neal Shoals, on 
the Seaboard, to this place. Work will begin about June 1. 

ANDERSON, 8S. C.-—-The Carolina Development Co., 
which is to have charge of the building of the electric 
railway betwen Anderson and Greenville, has been organ- 
ized with Dr. Geo. E. Caughlin, of Indianapolis, Ind., as 
president and J. A. Brock, City, Secy. and Treas. The 
construction of line will soon begin. 

ASHLAND ALA.—The Alabama Northern Railway Co. 
has signed a contract with Wagnon Bros. of Anniston to 
grade a railroad from Pyriton to Ashland. The road will 
be seven miles in length and will connect with the Eastern 
Railway of Alabama at Pyriton, which is operated by the 
Louisville & Nashville. The work on the grade with 
begin at once and will be completed by Dec. 1 next. 

JASPER, ALA.—The Jasper Water, Light & Power Co. 
has been granted a franchise to operate an electric rail- 
way here. J. M. Crawford is Mgr. 

NEW DECATUR, ALA.—Parties from the Decaturs, 
Florence and elsewhere are contemplating the building 
of an electric street railroad from this city to Moulton, 
in Lawrence County, a distance of about 20 miles. B. L. 
Malone, Secy. Commercial Club, may be able to inform. 

CHATTANOOGA, TENN.—It is stated that the surveys 
for the route of the proposed Harriman & Oliver Springs 
railroad will be commenced within 30 days. It is ru- 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are specially desired. 


mored that the Louisville & Nashville road is back of the 
new enterprise. 

FRANKFORT, KY.~Amended articles of incorporation 
were filed in the department of Secretary of State by 
Louisville & Interurban Ry. Co. The amendment author- 
izes the company to extend its lines to towns of West 
Point Prospect and Okalot 
LEBANON, KY.—We are informed as follows regarding 

t road for the Columbia & Frankfort Interur- 
Co.; 
the news clipping which you enclose, 
ff the Tennis Co., Cincinnati, O., made 
location for the proposed electric railway 


Columbia, Ky., and a branch line to 

aking a total mileage of about 45 miles. 

Pres. Tennis Bros. Co., of Pittsburg, 

has driven over the proposed line and has made some 
suggestions to the local people as to the proper method 


to pursue in an effort to 


extent of three-fourths of 


terest outside capital to the 
he cost. It is understood that 
the gentlemen are proceeding along the lines suggested 
with considerable success. However, so far as a contract 
for construction is concerned, there has none been entered 
nto by the railway company, and we are advised that no 
contract will be entered into until the financial arrange- 
ments are fully completed 

CLEVELAND, 0O.—Application was made to County Com- 
missioners for an elegtric railroad franchise on Shaker 
Heights by the Shaker Lakes & Boulevard Ry. Co. Geo. 
T. Bishop is Pres. Commissioners will consider the ap- 
plication. 

City Council passed an ordinance granting the Cleve- 
land Electric Ry. Co. a franchise for a distance of 520 ft. 
on Doan St. H. E. Andrews is Pres. 


AKKON, O.—The City Council rescinded the franchise 
grarted several weeks ago to Thomas I. Childs for an 
electric line to Canton. 

CiNCINNAT', O.—It is reported that the Cincinnati & 
Muskinggum Valley Railway is to be equipped with elec- 
tricity between Trinway and Lancaster. 

EVANSVILLE, IND.—Wm. L. Sonntag has organized a 
company here to build an electric line from Evansville to 
Rockport, a distance of 5S miles. 

INDIANAPOLIS, IND.—C. N. Wilson, Mgr., Columbus, 
Greensburg & Richmond Traction Co., writes us that sur- 
veys and profiles are completed and estimates ready for 
electric line through Columbus, Greensburg and Rich- 
mond, a distance of 86 miles. Contracts for building will 
not be let before July. Adolph Schleicher is Ch. Engr. 

MOUNT VBRNON, ILL.—Stated that the Southern Illi- 
nois Electric Traction Co. has voted an increase in capi- 
tal stock from $50,000 to $2,000,000. An extensive system 
of electric railroads is to be built in this vicinity. 

JANESVILLE, WIS.-—-Surveys are being made by the 
Southern Interurban Co. for an electric line between 
Janesville and Edgerton. 

OSAGE, IA.—Informed by D. B. Lyons, Des Moines, that 
plan to build an electric road to Cresco or Forest City was 
not approved. Line from here to Mason City is being 
favorably considered. E. L. Sawyer, Secy. Bd. of Trade, 
may be addressed. 

WASHINGTON, I1A.—The Arnold Electric Power Sta- 
tion Co. has reported favorably on the construction of the 
lowa City, Kalona & Washington electric line, and it is 
probable work will be commenced soon. The report favors 
the construction of 30 miles of single track and three 
miles of turnouts and switches with one power house and 
three sub-stations. The road will be built standard gage 
and laid with 90-lb. steel. 

CEDAR RAPIDS, IA.—A. F. Groeltz, Pres. Eastern Iowa 
Ry. Co., writes us that surveys have been completed for 
32 miles of electric line. Company is now negotiating for 
franchises and right of way. 

DAVENPORT, IA.—Contract for building the Fourth 
St. line of the Davenport & Suburban Ry. Co., has been 
let to the Calnan Construction Co., of Clinton, and the 
Burlington Construction Co., of Burlington. 

DUBUQUE, IA.—President Henry Kiene of Dubuque 
arnounces that the survey has begun on the new Ine 
from Anamosa to Waterloy. ‘the road will be 70 miles 
long and will be built via Prairiesburg, Coggon, Monti, 
Quasqueton and Gilbertsville, West Waterloo business 
men raised a bonus of $70,000 for the road. It is hoped 
to complete the construction this year. 

MARYVILLE, MO.—The Maryville & St. Joseph Elec- 
tric Ry. Co. has been granted authority by Secretary of 
State to increase its capital stock from $700,000 to $1,000,- 
OOo}. Company contemplate building to Savannah. j 

KANSAS CITY, MO.—The preliminary survey for an 
electric line extending from Bethel, eight miles northeast 
of Kansas City, on the Kansag City-Leavenworth electric 
line, to Bonner Springs, is being made for the Kansas City 
& Bonner Spring Ry. Co., recently organized. The dis- 
tance from Bethel to Bonner Springs is nine miles. John 
W, McDaniels, owner of Forest Lake at Bonner Springs, 
is promoting the new line. 

ST. JOSEPH, MO.—Promoters of the Marysville-St. Jo- 
seph Electric Line have secured sufficient capital to in- 
sure the construction of line at once. 

TEMPLE, TEX.—The Temple-Belton Traction Co. which 
is building an interurban electric railway between this 
place and Belton, has been formally organized with a cap- 
ital stock of $2,000. Its principal office is at Temple. 
The incorporators are Calvin Green, W. C. Davies, J. C 
Horn, A. C. Mayer, Lewiston, Pa., and others. 

DALLAS, TEX.—It is stated that Schufeller Marshall 
and R. S. Kimbrough of Mesquite are interested in a 
company being formed here for the purpose of construct- 
ing an interurban electric railway to extend from Dallas 
to Grand Saline. 

TRINIDAD, COLO.—The management of the new elec- 
tric street car line has in contemplation the extension of 
the line to Aguilar. 

SAN DIEGO, CAL.—City Council sold the franchise for 
a railroad in C and Sixth Sts. to E. 8. Babcock. Work is 
to be commenced within 60 days and completed within 9 
months. Mr. Babcock announces his intention to oper- 
ate the La Jolla line by electric power in the near future. 

SAN JOSE, CAL.--The announcement of the construc- 
tion of two electric railways to connect Los Gatos and 
San Jove is made. President O. A. Hale of the Interur- 
ban Electric Railway, states that the Interurban will 
build a short line from Los Gatos to this city by way of 
Campbell. 

EMMETT, IDAHO.—W. Grant Whitney, of Payette, gnd 
others, will expend $500,000 in constructing a dam at the 
Black Canyon six miles above Emmett, and in building 
an electric road, 

ROSSLAND, B. C.—Chas. Brandels, Consult. Elec. and 
Mech. Engr. of Montreal represents parties who propose 
to construct an electric railway in Rossland and suburbs. 
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LIGHT, HEAT AND POWER PLANTS. 


GRANVILLE, N. Y¥.—The Granville Gas, Electric Light 
and Fue! Co. will soon erect a dam at Lake St. Catherine, 
near thie place. This dam will have a fall of 3U ft., and 
will flood back as far as North Granville, forming a lake; 
2,000 HP. will be developed. a 

LOCKPORT, N. Y¥.—Niagara, Lockport & Ontario Power 
Co. will, it is stated, build ite canal under its present 
charter and seek an amendment next year to authorize it 
to sell power in all counties of the state. 

NEW YORK, N. Y¥.—Consolidated Gas. Co. is to increase 
ity capital stock by $20,000,000, and proceeds will be used, 
it is stated, for acquisition of additional property, prov ding 
improvements and betterments and for other purposes. 

WEEHAWKEN, N. J.—Bids received for municipal elec- 
tric light plant for this place are considered too high and 
Township Committee is now considering letting of con- 
tract to Public Service Corporation at S4y per lamp. Pres- 
ent contract expires June 10, 

DOWNINGTON, PA.—Bids are asked by Isaac Y. Ah, 
Chn. Light Com until June 30 for lighting streets for 
period of one, three or five years. 

PUNXSUTAWNEY, PA.—The Citizens Gas Co. has been 
organized A Cole, of Dubois, is the promoter; 
$100,000 has been subseribed. The gas will be piped from 
a point near New Bethichem, 16 miles from here 

BALTIMORE, MD.—The financial plan of Consolidated 
Gas Co. of this city provides for general mortgage 44% 
‘0-year bond issue for $15,000,000, Of th um $1,500,000 
is to meet immediate and contemplated improvements, and 
$1,400,000, and the balance of $5 000 is to be held by 
the Fidelity & Deposit Co. of Maryland, trustee, and to be 
issued from time to time after July 1, 1106, and then for 
not exceeding 80% of the cost of extensions and perma- 
nent improvements. 

WASHINGTON, D. C Bide will be received at office of 
building for Library of Congress until May 2S for furnish- 
ing incandescent electric lamps and electrical supplies. 
Specifications can be obtained on application to Bernard 
R. Green, Supt 

Bids are asked by Bureau Yards and Docks until June 
11 for furnishing and erecting steelwork for building No. 
118 (electric power plant extension) at Washington Navy 
M. T. Endicott, Ch. Bureau, Specifications for above 
work are on file at office Engineering News, 220 Broad- 
way, New York. 

WASHINGTON, D. C 


sioner 


Bids are asked by the Commis- 
until June 3 for lighting the public streets, ave- 
nues. alleys and roads in the District of Columbia during 
the year ending June 30, 195, with naphtha, Welsbach or 
other high candle-power lights H. B. Macfarland, 
Comr. (Advertised, Engineering News.) 

CLARKSBURG, W. VA.—The Clarksburg Light and 
leat Co. has been incorporated by John I. Alexander, 
‘ohn Koblegard, E. R. Davis, and others, with a capital 
ef §s200,000 The company proposes to control the in- 
terests of the Mountain State Gas Co. and the gas prop- 
erties of the West Fork Oii & Natural Gas Co. of Clarks- 
burg. 

GREENVILLE, MISS.—Franchire has been granted for 
gas plant. W. G. Leet, of Toledo, O., is interested. 
WAVERLY, TENN.—Waverty Electric Light Co. has 
purchased the J. J. Jones Planing Mills plant at this place 
and will consolidate the two plants, which will be operated 
under name of Waverly Electric Light & Planing Mill Co 

MAYFIELD, KY.—Extensive improvements will be be- 
gun immediately upon plant of Mayfield Light & Water 
Co.; new. building will be constructed and new machinery 
installed. John W. Landrum, Mayfield, is interested. 

NEWPORT. KY.—Council Committee has been consider- 
ing matter of present gas lighting franchise, which expire- 
in 1905. Gas company has offered jower rate and fran 
chise will probably be renewed 

MOORESVILLE, IND.—It is reported that Public Serv 


ice Co, will receive bids for erecting power Louse for wate, 


works and electric light plant. 

MOUNT VERNON, IND.—Mount Vernon Electric Light 
& Power Co., recently incorporated with $15,000 capital, 
will erect plant, bids being called as soon as plans and 
specifications are completed. R. D. Morris and G, V. 
Menzies are interested. 

WABASH, IND.—Wabash Water & Light Co., recentiy 
incorporated with $160,000 capital will erect plant here. 
Thos. W. McNamee is interested. 

EVANSVILLE, IND.-—City Light & 
awarded contract for lighting this place. 

GRAND RAPIDS, MICH.—Barney Meyer, Genl. Supt., 
advises Council to purchase $5,000 worth of machinery 
for lighting municipal buildings. Extension of street 
lighting system is planned. 

IONIA, MICH.—Ionia Electric Co., Ionia, was to let con- 
tract on or before May 25 (no formal letting or fixed time) 
for construction of dam ten miles above this place. Work 
will require 1,500 cu. yds: gravel concrete, 2,800 lin, ft. 
round piling, 15,000 lin. ft. sheet piling, 6-in. x S8-in., and 
12 ft. to 20 ft. long; 6,000 cu. yds, earth embankment 
Plans, etc., were made by William G. Fargo, 118 E. Main 
St., Jackson, Mich, 

LANSING, MICH.—A. A. and F. B. Piatt, Lansing, 
Mich., will build concrete dam and remodel wheel pits or 
Grand Rivédr. About 1,500 cu. yds. concrete on rock founda- 
tion will be required. Contracts will be let about June 1, 
although no formal date has been decided on at present 
William G. Fargo, Jackson, Mich., is Engr 

MUSKEGON, MICH.—Geo, L. Erwin, Muskegon, is pre- 
paring to commence construction of 38-ft. dam and power 
plant on Muskegon River, six miles below Big Rapids, 
Mich. 4,000 HP. will be developed and electrically trans- 
mitted 40 miles. The work will require 12,000 cu. yds. 
gravel concrete, 80,000 cu. yds. earth excavation and bor- 
row, 12,500 lin, ft. round piling, 32,000 lin. ft. sheet piling, 
200 tons miscellaneous steel. William G. Fargo., Jack- 
son, Mich., is Engr. 

WYANDOTTE, MICH.—S87,450 appropriation has been 
asked for maintaining and repairing electric light and 
water-works systems 

CHEBOYGAN, MICH.—Kerr-Murray Mfg. Co., Ft. 
Wayne, Ind., have contract for building gas plant and for 
putting down mains. 

GRAND RAPIDS, MICH.—We are informed that bids 
will be received any time for proposed improvements of 
Grand Rapids Gas Light Co. Work consists of additions 
to condensing and scrubbing plant, of coal and coke 
storage bins, 300-HP. water tube boiler, water gas ap- 
paratus, ammonia concentrators, etc. Est. cost is $80,000. 
W. M. Eaton is Gen. Mer. 

DETROIT, MICH.—Village Trustees of Grosse Pointe 
Farms have granted 30-yvears’ electric light franchise to 
the Peninsular Electric Light Co., Detroit. The system 
will be extended from this city immediately. 


Power Co. was 


HILBERT, WIS.—Plans and specifications are reported 
under way for $0,000 gas plant to be owned by the town. 

SCHOOLCRAFT, MICH.—Local reports state that new 
$12,000 power house destroyed by fire May 15 will be re- 
built immediately. 

ST. PAUL, MINN.-—G. 8S. Edmonstone, 518 Globe Bldg., 
St. Paul, Ch. Engr., Cannon River Electric Power Co., 
writes us that contract for the construction of the dam 
and power house awarded to the Chicago Engineering & 
Constructing Co. 

TOPEKA, KAN.—J. E. Stewart, Clk., Board of Educa- 
tion, writes that contract was let May 17 to Lewis & 
Kitchen, Kansas City, Mo., for heating plant, leaving out 
the power plant, for manual training and other schools. 
Steam is to be used from the Edison plant. Cost of plant 
is $20,205. 

ST. JOSEPH, MO,—City election will be held, probably 
in July, to vote upon question of issuing $325,000 bonds, 
$75,000 of which would be used for a new electric plant. 

LEWISVILLE, ARK.—The Lewisville Light & Water 
Co. has been incorporated. An electric light plant, ice 
factory, steam laundry and water-works will be erected. 
Capital stock, $25,000, $3,100 of which has been sub- 
scribed E. B. Daniel, Pres.; J. W. Miller, Vice-Pres.; 
Dobson, Secy. 

NASHVILLE, ARK.—An election will be held on June 
2 to vote upon issuance of municipal bonds for erecting an 
electric Ught and water plant. E. E. Hudspeth, J. 6 
Hill, E. W. Hutchinson, and others are on committee. 

BRENHAM, TEX.—F. D. Lyon, Houston, Tex., is to 
— Councli for franchise for establishing gas plant in 
this city. 

CALDWELL, TEX.—Cypher Bros., of Austin, have ac- 
cepted franchise for an electric light plant. Ice plant 
will be erected in connection. J. A. Gray is Mayor. 

TRINIDAD, COLO.—Power house of Union Coal & 
Coke Co. mine, at Bowen, six miles north of here, was 
burned recently. 

NORTHPORT, WASH.—Light plant was destroyed by 
fire recently. Robt. Morrill, owner, has not yet decided 
to rebuild, it is reported. He may ask for a 20-year fran- 
chise. 

PROSSER, WASH.-—E. F. Benson, Mgr. Prosser Falls 
Land & Irrigation Co., writes that electric plant will be 
erected here, to be operated by water, with steam aux- 
iliary for four or six weeks a year. Franchise for power 
and lighting plant has been granted company, bit Mayor 
has refused to sign, states Mr. Benson, and matter will 
be taken to Supreme Court. Company owns water-works 
and irrigation plant. 

PORTLAND, ORE.—We are informed by W. S. Dole, 
Supt. Portland Gas Co., that 30 miles of mains will te 
laid this summer. 

OCEANSIDE, CAL.—John Johnson, Jr., representing 
Los Angeles capitalists, has made application for gas and 
electric plant franchives. 

SANTA CRUZ, CAL.—The Watsonville Light & Power 
Co. has been incorporated by Fish M. Ray, Joseph C. 
Love, Charles W. Waller, and others. 

CHICO, CAL.—B. L. McCoy and a party of engineers 
are running lines for new ditch that is to be-taken from 
the Middle Fork of Feather River, near the mouth of 
Fall River. This ditch will run down the south side of 
the Middle Fork where a plant is to be established for 
generating electric power. 

EUREKA, CAL.—Several local capitalists are reported 
to contemplate developing power op Smith River 
for supplying the city with electricity. John M. Vance, 
Pres. of the Humboldt County Bank; William Carson and 
others are interested in the project. 

The Eureka Lighting Co. will erect a new power p‘ant 
on the south fork of Trinity River. The company wil! 
expend about $2,000,000 in the construction of the plant. 
c. O. G. Miller is Pres. 

SAN JOSE, CAL.—The Western Gas Construction Co, 
of San Francisco, has been awarded the contract for the 
construction of the gas plant at Agnews. Cost, $4,800. 

LOS ANGELES, CAL.—Bids are asked by Board of Su; 
pervisors until May 31 for complete wiring and placing o. 
telephones and call-bells, including fixtures of all kinds in 
new county hospital. C. G. Keyes, County Clk. 

SANTA CRUZ, CAL.—Watsonville Light & Power Co. 
has been incorporated by Fish M. Ray, Oakland; Joseph C. 
Love, Berkeley; David H. Foote and others, of San Fran- 
cisco, 

PHOENIX, ARIZ.—The Globe Power Co. will com- 
mence active work on proposed power enterprise by the 
middle of June. Three large reservoirs are to be con- 
structed at the mouth of the Cherry Creek. The plant will 
have a capacity of 8,000 HP. 

BOISE, IDAHO.—Bids are asked until June 2 for light- 
ing of city streets and buildings for period of five years, 
on and after Aug. 1, 14. Bids to be made on meter and 
flat rates. H. W. Clement, Cy. Clk. 

WINNEXMUCCA, NEV.—The Reno Land, Light & Water 
Co. may install a new gas plant soon. 


BRIDGES. 

PROVIDENCE, R. I.—An ordinance has been passed by 
Council providing for an issue of $25,000 bridge bonds. 

NEW HAVEN, CONN.—Bids asked by Board of Publi: 
Works until June 7 for constructing a Sherzer Rolling 
Lift Bridge on Kimberly Ave.. over West River. Est 
quantities are: 8,216 cu. yds. concrete; 2,017 piles; 129,- 
107 ft. timber B. M.; SS&8®9 ft. coping; 5.700 sq. yds. ma 
cadam pavement and 36,000 cu. yds. of grading. C. W. 
Kelly, Cy. Engr. (Advertised, Engineering News.) 

BROOKLYN, N. Y.—Bids asked by Geo. E. Best, Comr. 
of Bridges, 23 Park Row, New York, until June 2 for 
charging grades of approach to Hamilton Ave. bridge 
across Gowanus Canal. 

FORT HANCOCK, N. J.—Bids asked until June 20 for 
building about 4,500 ft. of railroad trestle and construct- 
ing about 1,000 ft. approaches at Sandy Hook. Lt. Glen 
F. Jenks, Ord. Dept. Plans and snecifications are on file 
at office of Engineering News, 220 Broadway, New York. 
(Advertised, Engineering News.) 

MAGNOLIA, N. J.—J. J. Albertson, Engr., Camden, 
N. J., informs us that the Atlantic County Board of Free- 
holders has ordered plans and specifications for a new 
steel draw bridge to be erected at Port Republic. 


Write our advertisers when you intend 
to buy gour supplies and machinery for 
improvements, or for carrying out 
your contracts. If you do not find 
what gou wont in our advertising pages 
write us for list of firms, and we will put 
gou in communication with them at once. 


BAYONNE, N. J.—City Council has endorses 
of building a bridge over Newark Bay betwe. 
and Elizabeth. 

NEWARK, N. J.—The Central R. R. of XN 
completed for a concrete and steel bridge 
J. O. Osgood, of Jersey City, is Ch. Engr. 

PASSAIC, N. J.—R. H. Vaughn, City, has ; 
tract for constructing a bridge from Moore s: 

Island for $11,497. 
PATERSON, N. J.—Bids asked b Committ: 
Milford Township Bridges and 
tel until May 31 for substructure and supe, : 
four bridges. Plans and specifications on § 
of County Engineer. Geo. W. Botbyl, Clk. 

PORT REPUBLIC, N. J.—Bids are asked 
Committee, Memorial Hall, Atlantic City, un: i) 
the erection of a steel draw bridge over \. 

Frank Enderlin, Chn. J. J. Albertson, Atlan: 
Plans and specifications may be seen at 1} — 
Engineering News, 220 Broadway, New York 

tised, Engineering News.) 

LEECHBURG, PA.—The Pennsylvania railrs 
cepted an ordinance providing for a bridge oy. 
kiminetas River, between Westmoreland and \ we 
Counties. Cost, $65,000. Armstrong and W, 
Counties will pay the company $7,000. 

STEELTON, PA.—A steel bridge, 4,100 ft 
probably be erected across the Susquehanna »; 

St. this summer. Cost $240,000. 

HARRISBURG, PA.—Surveys are 
bridges. 
Bldgs. 


PITTSBURG, PA.—Bids asked by County Com» 
until May 28 for superstructure and masonry 
steel plate girder highway bridges; for constru, ti 
stone arch bridges and one stone box culvert: fi 
and constructing sidewalks for a number 
bridges. Chas. Davis, County Engr., City. 

POTTSVILLE, PA.—Bids asked by H. J. Muldo 
troller, until May 28 for repairing three ste) 
and for building a steel addition to bridge , 

Broad St., Tamaqua. Plans and specifications on file at 
office of County Commissioners. 


FRANKLIN, PA.—Bids asked until May 27 fo; 
struction of a steel superstructure, 135 ft. long, of | 
we Sugar Creek, in Jackson Township. E. kK 


LEHIGHTON, PA.—It is proposed to construct ; 


at 


being 
Address J. E. Ston, Secy. Bd. Pub. Gro, nd 


or 


to connect Lehighton with Franklin Township. Eat. | a 
$75,000. A. F. Deifenderfer, Secy. Eastside Bridy, Co. 


City, cen inform. 


SWISSVALE, PA.—Bids asked until June 2 for the or 
tion complete, including foundations, of a Gt-ft. 
bridge 22 ft. high across the Pennsylvania R. R 
lyn St. Harry H. Rankin, Boro. Engr. 
g neering News.) 

HAVRE DE GRACE, MD.—W. H. Brown, Ch. Eng 
P. R. R., informs us that no contracts have been award } 
yet for the steel bridge over Susquehanna River 

WASHINGTON, D. C.—W. J. Douglas, Engr. Bridges 
writes us that money for bridge to be erected across Ap 
ucosta ikiver will not be available until July 1 at wh; 
tire design will be started. Cost, $250,000. 

ATLANTA, GA.—Bids asked by Mayor until June 6 for 
building an abutment on Edgewood Ave. bridge and for 
filling the approach to abutment with earth. Bids will pe 
considered for stone, concrete or brick. Plans and sper} 
fications on file at office of R. M. Clayton, Cy. Eng: 


NEW HAVEN, KY.—Fiscal Court will meet May 31 
to consider the erection of bridge across the Rolling 
Fork. Est. cost, $5,000. J. P. McGee can inform. 


BUCYRUS, O.—Bids, plans and specifications are asked 
by County Commissioners until June 9 for construction o! 
a bridge at Mary St. over Sandusky River, 120 ft. long, 2 
ft. wide. J. I. Smith, Audr. 


CINCINNATI, O.—Council passed an ordinance author- 
izing a bond issue of $300,000 for viaduct purposes. Abou! 
$225,000 will be used in the construction of the Delta 
Ave. viaduct and the remainder for the preliminary work 
on Harrison Ave. viaduct. . 


FINDLAY, O.—The Toledo, Bowling Green & Southern 
Traction Co. will build a bridge across Maumee Rive 
W. Nusbaum, City, is Ch. Engr. 


LEBANON, O.—Bids asked by S. A. Stilwell, Warren 
County Audr., until June 13 for constru:tion of four 
bridges. 


NEWARK, O.—Bids asked by Licking County Commis- 
sioners until May 30 for the masonry of a bridge over 
North Fork of Licking. Plans and specifications on file at 
office of A. H. Pitser, Audr. 


POLAND, 0O.—City has sold $18,000 bridge bonds. 


SPRINGFIELD, 0.—Bids asked by County Commission 
ers until June 8 for construction of substructure and 
superstructure of bridge over Mad River, in Germas 
Township, 178 ft. long, with an 18-ft. roadway; also for 
construction of a superstructure of bridge over Honey 
Creek, in Bethel Township. A. K. Hahn, Audr. 


TOLEDO, 0O.—Bids asked by Board Public Service. 
Harry S. Jones, Secy., until May 30 for building three 
new deck spans of about 124 ft. each, with three new 
masonry piers, for Fassett St. bridge. Plans and spevcif_i- 
cations on file at office of Engineer of Board. 


INDIANAPOLIS, IND.—Cyrus J. Clark, Audr., wi!! 
public auction, June 14, offer for sale the following 
bridges: Iron bridge over Goose Creek at West Newton: 
iron bridge at 30th St. over Fall Creek; iron bridge at 
east side of fair grounds over Fall Creek. 


MARION, IND.—A petition asking to have a »rilse 
tlaced over Boots Creek at Seventh St. was presented 
te the Street Committee. 


PETERSBURG, IND.—Bids asked by T. B. Bassinger. 
Audr. Pike County, until June 8 for construction of two 


at Ros 


(Advertised, Ex 


bridges. Plans and specifications on file at office of 
Audr. 
VALPARAISO, IND.—Bids asked by 8S. P. Corboy. 


County Audr., until June 6 for construction of a bridge 
in Westchester Township. 


VERSAILLES, IND.—Bids asked by Nicholas 
Audr., until June 7 for construction of abutments a: 4 
wagon bridge. 4 


VINCENNES, IND.—Bids asked by County Com! 
sioners unti) June 9 for construction of 15 bridges. | » 
Williams, Audr. 
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\NSTANTINE, MICH.—Contract was awarded to Elk- 
+: Hridge Co., Elkhart, Ind., at $5,500, for steel bridge 
st. Joseph River. 

<,4ULT STE. MARIE, MICH.—Bids asked by John E. 

‘ile, Chippewa County Clk., until June 7 for erecting 
superstructure for eight highway bridges, having 
<« of 20 ft. to 30 ft. and 16-ft. roadway. © 

YPSILANTI, MICH.—E. J. Tobin & Co., of Jackson, 

awarded contract for building the new 66-ft. bridge 
for $39,852. 

AVERSB CITY, MICH.—It was voted at.special elec- 
‘to issue $9,000 bonds for a stee] concrete bridge on 

West Front St. 

cHlCAGO, ILL.—Bids asked by the Sanitary District 

4) July 20 for building about 220 lin. ft. of trestle and 

y grade of highway known as B-andons road near 
-t. Plans ard specifications on file at office of Clerk 
sanitary District, 1110 Security Bidg. 

GALESBURG, ILL.—Bids asked by Roy Hopcraft, Cy. 
elk. until June 6 for construction of a bridge over Cedar 
Pork on Henderson St. Plans and specifications on file at 

fice of City Engineer. 

MILWAUKEE, WIS.—Board Public Works awarded con- 
ract for building section No. 1 of foundation piers for 
Washington Ave. viaduct to Adolph F. Bues, at $2,975. 

MANKATO, MINN.—Bids asked by County Commis- 

yners until June 9 for construction of a 72-ft. steel 
»riége over Cobb River, Lecorie; for a_ 30-ft. I-beam 

‘eel bridge on stone piers over Cambria Creek, Cambria 
Township; for an 80-ft. steel span over Watonwan River, 
rownship of Ceresco, Edgar Weaver, Audr. 

OLATHE, KAN.—County Commissioners awarded the 
following contracts: Missouri Valley Bridge Co., %)-ft 
span, plan A, across Mill Creek, $1,540; 85-ft. span, pian 
\. Wolf Creek, $1,296; superstructure, 42-ft. span, In- 
dian Creek, $285; rock work, $4 cu. yd. Leavenworth 
Bridge Co., 85-ft. span, plan B, Captain Creek, $1,304. 
'.. W. Hoover, 70-ft. span, Kill Creek, $1,075. J. G. 
Rudy is Clk. 

KANSAS CITY, MO.—The Kansas City Viaduct & Ter- 
minal Ry Co. have asked City Council for a franchise to 
build a to!l viaduct from Sixth and Bluff Sts. over the 
levee, J. A. L. Waddell is Pres. 

JOPLIN, MO.—Bids asked by Jasper County Commis- 
stoners in Carthage until June 1 for construction of two 
steel bridges in Joplin. Plans and specifications on file at 
office of T. V. Grieb, County Surveyor. 

BEAUMONT, TEX.—County Commissioners have au- 
thorized an issue of $20,000 bonds for construction of a 
‘eel draw bridge across Teylor’s Bayou, near Port Ar- 
thur. County Judge D. P. Wheat can inform. 

YORKTOWN, TEX.—this city will build a new bridge 
here. Mayor J. W. Hoff can inform. 

GOLDENDALE, WASH.—Bids asked by J. H. Smith, 
Audr., Until July 8& for construction of a Howe truss 
bridge across Wood Gulch Creek. 

MONTBSANO, WASH.—Contract let to Northwest 
Bridge Co. for rebuilding Elbow Riffle bridge across 
Chehalis, near Elma, for $3,721. 

SPOKANE, WASH.—County Commissioners instructed 
clerk to advertise for bids for construction of a bridge 
over Latah Creek, six miles south of city, on the Mul- 
lan road. The new bridge will have an S80-ft. span and 
about SO ft. of approaches. Cost. $1,900. 

CRESTON, WASH.—The new bridge across Spokane 
River north of this city, on the Cedar Canyon road, has 
been damaged by high water. 

SEATTLE, WASH.—City Clerk of Lynden has been in- 
structed to call for bids for constructing a bridge across 
Fishtrap Creek. 

PENDLETON, ORE.—County Court is at work on speci- 
fications for new bridge over the Umatilla. Span of 
bridge will be 120 ft. Cost, $3,000. 

TILLAMOOK, ORE.—Bids asked by Homer Mason, Til- 
lamook County Clk., until July 4 for construction of 
a new bridge across Miami River. 

PORTLAND, ORE.—Bids asked by Thos. C. Devlin, 
Audr., until June 24 for construction of a steel bridge on 
Fiont St., according to estimates of City Engineer on file. 

OAKLAND, CAL.—Bids asked by John P. Cook, Cik., 
until June 6 for construction of a concrete bridge across 
Crow Canyon. 

MPRCED, CAL.—Bids asked by W. B. Croop, County 
Clk., until June 8 for construction of a draw bridge across 
Joaquin River, in accordance to plans and specifications 
on file. 


REDDING, CAL.—A petition has been presented to Su- 
pervisors for construction of steel bridge across Clear 
Creek, at Girvan. 


SAN JOSE, CAL.—County Surveyor has been ordered 
by Supervisors to prepare plans and specifications for a 
sieel and concrete bridge over Guadalupe Creek. 


SANTA CRUZ, CAL.—Thbe Southern Pacific is about to 
construct a steel bridge across the mouth of the San Lo- 
renzo River, in place of the wooden structure. W. Hood, 
San Fienciseo, is Ch. Engr. 


BRICHAM, UTAH.—Bids asked by Box Elder County 
Commissioners until June 6 for completing Malad bridge. 
Jos. Jensen, Clk. 


VANCOUVER, B. C.—$7,000 has been appropriated for 
bridge repairs. 


AYR, ONT.—Bids asked by Jos. Wrigley until May 28 
for construction of a bridge 400 ft. long across the Grand 
River near Galt. 


OTTAWA, ONT.—The Railway Committee has given the 
Welland & Grand Island Bridge Co. two more years to 
begin and five years to complete its proposed bridge across 
the Niagara River at Grand Island. 


PEMBROKE, ONT.—Bids asked by B. Leacy until June 
2 for construction of wooden bridge over Hale's Creek. 


BUILDINGS. 


PORTLAND, ME.—Bids are asked until June 6 for 
erecting brick addition to hospital at Fort McKinley, Me. 
A. W. Yates, Q. M. 

PORTSMOUTH, N. H.—Bids were received on May 21 
by Bureau Yards and Docks‘in reply to advertisement in 
Engineering News, for construction and repair of steel 
plant building. O’Brien & Hoolihan Contracting Co., 
1722 Park St., Syracuse, was lowest bidder, at $113,314. 
Same company was also lowest bidder for constructing 
machine shop for steam engineering, at $61,180. 

BURLINGTON, VT.—We are informed by Henry 0. 
Wheeler that sectional cast-iron boilers will be needed for 
Archibald St. school. Charles W. general 


contract and the G. 9. Blodgett Co. contract for heating 
and plumbing. Building will be of brick, two stories. 
Cost, $35,000. W. R. B. Willcox, City, is Arch. 

BOSTON, MASS.—Bids are asked until June 1. by 
Schoolhouse Commissioners for erecting school in Hugh 
O’Brien district, Norfolk Ave., Roxbury. John A. Fox, 
Arch., 120 Tremont St. 

FORT STRONG, MASS.—Bids are asked until June 24 
for constructing a torpedo store-house, 1 
Lt. Col. W. 8S. Stanton, Engrs. 
News.) 

LYNN, MASS.—The Lynn Theater was burned on May 
18. Loss, about $50,000. Theater may be rebuilt for 
coming season. 

PROVIDENCE, R. I.—Fred. E. Field, Arch., has pre- 
pared plans for two 10-room school buildings; $140,000 
has been appropriated for them. Daniel F. Hayden, 
Council Clk. 

NEWPORT, R. I.—Bids are asked until June 6 for con- 
verting frame hospital building at Fort Greble, R. I., into 
post exchange building. Capt. H. C. Hodges, Jr., Q. M. 

ALBANY, N. Y.—A public bath house will be built, it 
is said, at Central Ave. and Ontario St. Council has 
appropriated $30,000. Chas. M. Bissell, Comr. of Pub. 
Wks., may be addressed. 

BUFFALO, N. Y.—Music hall will be erected on site of 
Cyclorama building on Edward St. E. C. Randall is in- 
terested. 

Union Station Commission has conferred with New York 
Central Railroad Co. officials regarding proposed union 
station. C. W. Goodyear is Chn. of Comn. 

DANNEMORA, N. Y.—Governor Odell has signed bill 
appropriating $38,000 for the Insane Hospital here. 

FORT SLOCUM, N. Y.—Bids are asked until June 23 for 
the construction of extension of two wards to hospital. 
R. W. Kingman, Q. M. (Advertised, Engineering News.) 

GLOVERSVILLE, N. Y.—Fissell & Wagner, 1133 Broad- 
way, New York, have been awarded the general contract 
for the brick and stone, fireproof, steam heated, Carnegie 
library building. Albert R. Ross, 542 Fifth Ave.,. New 
York, is Arch. Cost, $50,000. 

Bids are asked by State Board of Armory Commission- 
ers, Albany, until June 9 for construction, heating, plumb- 
ing, electric wiring and fixtures, and gas piping for 
state armory here. Chas. F. Roe, Maj.-Gen. 

INWOOD-ON-THH-HUDSON, N. Y.—Carleton Greene, 
142 East 33d St., writes us that complete steam laundry 
equipment will be required for Magdalen Benevolent So- 
ciety asylum here. Engines, boilers, light, floor and par- 
tition systems not decided upon. Will be four stories, 
fireproof, brick, 200 x 30 ft. Cost, $150,000. W. W. & 
F. H. Bosworth and Carleton Greene, C. E., are associate 
Arches. 

PLATTSBURG, N. Y.—Mosier & Summers, of Buffalo, 
have been awarded contract, at $80,000, for four brick 
buildings at army post. 


NIAGARA FALLS, N. Y.—Property has been acquired 
for proposed $130,000 federal building. 

NEW YORK, N. Y.—We are informed by W. E. Ham- 
lin, Engr., that Frank B. Gilbreth, 34 West 26th St., has 
been awarded general contract, at $300,000, for Alex- 
ander residence at 4 West 58th St. 

ONEONTA, N. Y.—Bids are asked by State Board of 
Armory Commissioners, Albany, until June % for con- 
struction, heating, plumbing, electric wiring and fixtures, 
and gas piping for state armory. Chas. F. Roe, Maj.-Gen. 


PENN YAN, N. Y.—Bids are asked by Board of Edu- 
cation until June 6 for the erection of additions and al- 
terations to Penn Yau Academy. Otis Dockstader, Arch., 
Elmira; Clarence T. Birkett, Pres.; G. M. Thompson, 
Secy. 

BROOKLYN, N. Y.—The bids for two officers’ quarters 
at the Naval Hospital grounds were considered excessive, 
and plans probably will be revised and work readvertised. 
$75,000. Ernest Flagg, Mills Building, New York, is 
architect. 

F. J. Berlenbach, 260 Graham Ave., has prepared plans 
for a home and school for the St. Vincent Home for Boys, 
7 Poplar St. Brick, stone, steel and iron, fireproof, elec- 
tric wiring and steam heat. Cost, $125,000. 

Remington Construction Co., 135 Broadway, Manhattan, 
has been awarded general contract by Board of Education 
for Commercial High School at Albany Ave., Bergen and 
Dean Sts., at $453,000. 

William Higginson, 21 Park Row, Manhattan, is re- 
ported as taking estimates for a 10-story warehouse for 
Arbuckle Bros., foot Jay St. Brick, stone, steel skeleton, 
$154,000 construction, electric wiring, elevators. Cost, 
125,000. 

Boring & Tilton, 32 Broadway, Manhattan, are taking 
estimates for a 5-story, fireproof, brick Y. M. C. A. 
building to be erected at Marcy Ave. and South Ninth St. 
Cost, $200,000. 


NEW YORK, N. Y.—Plans have been filed by Robert 
Maynicke, 208 Fifth Ave., Arch., for 11-story office build- 
ing, to be erected at Fifth Ave. and 32d St. by Mary Bell, 
65 x 123 ft., facade of brick and limestone, with terra 
cotta trimmings. Cost, $700,000. 

Contract for the 10-story loft building, for Frank 
Lugar, of 55 Lexington Ave., to be erected at 137-139 
East 25th St., hag not been awarded. Estimates are re- 
ceivable. Cost, $215,000. James Riley Gordon, Flatiron 
Bldg., may be addressed. 

Bids will be asked for the Hecker-Jones-Jewell fireproof 
mill and storage building to be erected at Corlears slip 
and Water St. fronting the East River. It is reported that 
John B. Snook & Sons, of 261 Broadway, will have charge 
of construction. 

Richard Deeves & Son, 309 Broadway, have the genera! 
contract for the church and parish house for the Brick 
Presbyterian Church, 1 West 37th St. Parish & Schroe- 
der, 5 West 31st St., Archs. Cost, $225,000. 

Renwick, Aspinwall & Owen, 367 Fifth Ave., Archs., 
have prepared plans for two warehouses for F. Baker, 
45 Vesey St. Brick, structural steel and iron, fireproof, 
electric wiring, elevators and steam heat. Cost $90,000. 

Northeastern Construction Co., Contracting Pngrs., has 
been incorporated with $24,000 capita! stock, all paid in. 
D. A. Garber, Pres.; H. R. Burt, Secy.; J. B. Wolff, 
Treas. Office, 286 Broadway. 


x 725-6 ft. 
(Advertised, Engineering 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are specially desired. 


The contract will shortly be awarded for the constru 
tion of a $500,000 fireproof, 12-story apartment house, Sv 
x 110 ft., to be erected on Riverside Drive, near Sdth St 


for William R. and James M. Stewart, 120 Riverside 
Drive 8. Ogden & Co., 4 Lexington Ave., ar 
Archs. 

John E. Scharsmith Arch., 500 Fifth Ave, informs u 


that hot water heating equipment will be wanted for pr 
posed home for Swiss Benevolent Society on 67th St. Four 
stories and basement, SO ft Cost, SG0,000. No eu 
gines, electric light or machinery will be needed 

NEW YORK, N. Y.—Plans have been filed by G. F 
Pelham, Arch., 503 Fifth Ave., for a G-story brick flat 
house, 40 x S7 ft., at 2-252 East S3d St., for Silverson 
& London. Cost, $42,000. 

_ By same architect, for four 6-story brick flathouss 
0 x OO ft., on Madison Ave., near 102d St., for Horowits 
& Lefkowitz Cost, $210,000. 

By Sass & Smaliheiser, Archs., 23 Park Row. for nine 
6-story brick tenement houses and stores, 3f S7T ft., at 
302-328 East list St., for Katzman & Zipkins Cost, 
$315,000. 

By same architects, for a 6-story brick tenement and 
stores, 25 SY ft., at 132 East 129h St., for M.S. A 
Wilson, 1143 Lexington Ave Cost, 835,000 

By Bernstein & Bernstein, Archs., 72 Trinity Place, fer 
two 6-story brick tenements, 46 ST ft. at Lew and 
Fourth Sts., for H. Miller and another, $2 
Cost, S)0,000. 

By same architects, for two (-story brick tenements, 43 
x 87 ft., at 2ZSO-Z890 Madison St., for D. Sakolski, Grand 
and Essex Sts. Cost, $70,000 

By same architects, for a t-story brick tenement, 26 » 
ft., at 417%4-419 Grand St., for F. Messer, 18 First Av 
Cost, $40,000, 

By H. T. Howell, Arch., 138th St. and Third Ave. for 
two 5-story brick tenements, 33 “) ft., at Union Ave 
and 163d St., for Gains-Roberts Co., 700 Kast 130th St 
Cost, $40,000. 


Broadway 


By Schwartz & Gross, 35 West 2ist St.. Arch . for four 
o-story brick tenements, 40 SS ft., on ISSth St west 


of Robbins Ave., for Robertson & Gammie, 353 West 1 
St. Cost, $150,000 

By G. P. H. Gilbert, 1123 Broadway, Arch, for alter 
ations to two 4-story brick dwellings, at 24-26 East 30t 
St., for F. A. Haven, premises. Cost, $35,000. 

By G. F. Pelham, Arch., for a 6-story brick flat and 
store, 50 x S87 ft., at 212-216 East 100th St., for A 
Silverson, 194 Bowery. Cost, $56,000. 

By same architect, for a 6-story brick flat and store, 
nO x ST ft., on 124th St., west of First Ave., for M. Miller, 
75 East WWth St. Cost, $50,000 

By A. E. Badt, Arch., 1 Union Sq., for a 6-story brick 
flat and stores, 50 x 87 ft., at 121-123 Rivington St. for 
U. Goodman, of 1040 Clay St., Brooklyn. Cost, $40,000. 

By Sass & Smallheiser, for a 6-story brick flat and 
stores, 40 72 ft., at 111-115 Cherry St., for Bernstein 


Bros., fast Sixth St. Cost, $50,000, 
By s architects, for a 5-story brick dwelling, 24 x 77 
ft., at $} East Second St., for H. Zutzgarten, 250 East 


Second St. Cost, $30,000. 

By Bernstein & Bernstein, Archs., for two 6-story brick 
flats, 37 S86 ft., on 137th St., east of Lenox Ave., for 
Miller & Mofsenson, 1343 Fifth Ave. Cost, 100,000, 

By Neville & Bagge, 217 West 125th St., for a 3-story 
brick tenement, 26 x 110 ft., at Boston Road and Union 
Ave., for Sauer, Gross & Herbener, 45 West 95th St. 
Cost, $45,000. 

By same architects, for a 5-story brick tenement, 26 » 
100 ft., at Jennings St. and Union Ave., for same owners. 
Cost, $40,000, 

SCHENECTADY, N Y.—Fuller & Pitcher, Archs., Al 
bany, will prepare plans for proposed $100.0) adminis 
tration building for new hospital, which will be erected at 
Wendell Ave. and Nott St. Bids probably will be asked 
early in June. 

WILLIAMSVILLE, N. Y.—F. A. Loverin, Buffalo, N. Y., 
has prepared plans for the Blocher Homes for the Aged; 
140 x 40 ft., stone. Cost, $50,000. 

WATERTOWN, N. Y.—It is reported that Charles L 
Knapp, Congressman, has procured an appropriation of 
$68,000 for the improvement of Madison Barracks, SZS.1uK) 
for new stables and $40,000 for a gymnasium Applica 
tion has been made for an appropriation of $50,000 to re 
place part of the old stone barracks, but this has not yet 
been passed upon. 

ORANGE, N. J.—Wilbur S. Knowles, Arch., 1 West 
34th St., writes us that bids will be received now for 
erecting Methodist Episcopal Church. 


CAMDEN, N. J.—$100,000 may be raised by Board of 
Education by bond issue for installing heating systems, 
etc., in schools. 

Bids were received for erecting Carnegie library at 
Broadway and Line St. J. E. and A. L. Pennock, of 
Philadelphia, were lowest bidders, at (1) $79,999 and (2) 
$81,199; (1) for brick material and (2) for limestone; 
$70,000 is available. New plans may be prepared by Hale 
& Morse, Archs. 


PATERSON, N. J.—The contract for a $25,000 stone 
church, 75 x 110 ft., to be erected at Broadway and 
Laight St., for St. Mark's congregation, will shortly be let 
by H. M. Congdon & Son, 18 Broadway, New York, the 
Archs. 


NEWARK, N. J.—Cass Gilbert, 70 Wall St., New York, 
is receiving estimates for erecting a 12-story building at 
Broad and Commerce Sts., for 8. Schurer & Sons 


ROSELLE, N. J.—Bids will be asked soon by Board of 
Education for 2-story brick school building, 140 « 7% ft 
Wilson Potter, I Union Sq., New York, is Arch. Cost, 
$40,000. F. Provost is Dist. Clk. 


JERSEY CITY, N. J.—Herman Probst, 10 West 22d St., 
New York, was awarded contract by Hoepital Trustees for 
proposed hospital, at $182,927. Reported that award will 
te contested by Mayor Fagan. 


WEST HOBOKEN, N. J.—Board of Education will ask 
Council to issue $150,000 bonds for two new schools. 


TRENTON, N. J.—Samuel A. Brouse, Arch., is drawing 
plans for new public school. to be built near the Alme- 
house, Brunswick Ave. Cost, $40,000. Three stories high, 
brick. 


ALLEGHENY CITY, PA.—The H. J. Heinz Co. will 
erect a %-story office building on Main St. Cost, $110,000 
Brownstone, Pompelian brick and granite, white Italian 
marble and tile floors. 

L. H. Lowell, Beaver Ave., City, will erect 3-story 
business block. R. M. Trimble, Pittsburg, is Arch. 


NEW WILMINGTON, PA.—Westminster College’ Board 
of Trustees have adopted resolution asking for endowment 
of $50,000 for erecting new college buildings. A. H. Beli, 
J. H. Getty and T. J. Gillespie are Members of Commit- 
tee; Dr. R. G. Ferguson is Pres. 
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ALLENTOWN, PA.—Harry G. Sheldon, 129 North Mad- 
ison St., has been awarded the contract for an addition to 
department store at Hamilton and Church Sts., for Dun- 
gan & Fry. 

BRADDOCK, PA.-—Braddock National Bank will erect 
brick and granite bank and office building at Library and 
Main Sts. Cost, $100,000. Architects are McCollum & 
Dowler, Pittsburg. 


MONONGAHELA, PA.—The Grace English Evangelical 
Lutheran congregation will erect $50,000 church on 
Second 

TURTLE CREEK, PA.—The Turtle Creek Land & Im- 
provement Co. will erect 20 dwelling houses, with bath 
rooms, at East Pittsburg. Cost, $50,000. 

CLEARFIELD, PA.—Y. M. C. A. will erect new build- 
ing. Cost, $25,000. George H. Schwan, Pittsburg, is 
Arch, 

GREENSBURG, PA.—Contract for erection of brick 
parochial school building for R. C. congregation of Most 
Holy Sacrament was awarded to Good & White, City. 
Cost, $40,000. F. C. Sauer, Pittsburg, is Arch. 

HARRISBURG, PA.—Bids are asked until June 7 for 
furnishing supplies and furniture, to the extent of nearly 
$1,000,000, for the different departments of the state. J. 
M. Shumaker, Supt. Bd. of Comrs., may be addressed. 

PHILADBLPHIA, PA.-—$100,000 building will be erected 
by the Rush Hospital for Consumption and Kindred Dis- 
eases at 33d St. and Lancaster Ave. Frederick A. Sobern- 
heimer, S824 Stephen Girard Bidg., is Treas.; Brockie & 
Hastings are Archs 

William Steele & Sons, 16th and Arch Sts., Archs., have 
posted plans for sub-bids for a store and apartment house 
at 1511-1313 Sansom St. Brick, four stories, 30 x 60 ft. 

Ballinger & Perrot, Archs., 1200 Chestnut St., are pre- 
paring plans for a power house and laundry, at Broad and 
Pitner Sts., for the Methodist Episcopal Hospital. Brick 
and steel, three stories, power plant and laundry equip- 
ment. 

HOLLIDAYSBURG, PA.—Wm. L. Plack, Arch., 1208 
Chestnut St., Philadelphia, will preprre plans for an In- 
sane Asylum at this place. Brick and stone, three 
stories, 400 x 100 ft. Cost, $100,000. 

SCRANTON, PA.—Bids are asked by James Knox Tay- 
lor, Supervising Arch., Treasury Dept., Washington, 
D. C., until May 31 for new magnetic controlling device 
and new safety devices, etc., for the electric passenger e'e- 
vator in the court house and post office here. 

Bids are asked by Treasury Department until June 6 
for installing combination gas and electric light fixtures in 
post office building. 

CHARLOTTEVILLE, PA.—Parish & Schroeder, Archs., 
% West Sist St., New York, are taking bids on the con- 
struction of a $50,000 2-story brick building, 30 x 120 ft., 
for the Y. M. C. A. 

TAMAQUA, PA.—Owen McGlynn, Simon Long Bidg., 
Wilkesbarre, will, it is reported, prepare plans for a 3- 
story brick and stone bank and store building for the 
First National Bank. Cost, $30,000. 

PHILADELPHIA, PA.—Bids are asked by James Knox 
Taylor, Supervis. Arch., Treas. Dept., Washington, D. C., 
until June 21 for the plumbing, .heating and ventilating 
apparatus and electric wiring and conduits in work rooms 
under terrace at the U. S Mint. (Advertised, Engineering 
News. 

PITTSBURG, PA.—The Thornburg Land Co. will erect 
ten dwellings at Thornburg, with tile bath rooms. Cost, 
$100,000. Architects are E. M. Butz & Co., Bessemer 
Bldg., City, and S. T. McClarren, Thornburg, Pa. 

The McKinley Park Improvement Co., City, will erect 
12 dwelling houses, with bath rooms, in McKinley Park. 
Cost, $42,000. Wm. Young Brady, City, is Arch. 

The Sixth U. P. Church will erect addition, to cost $25,- 
000. Rev. R. M. Russell is pastor. 

Contract for erection of new brick and stone church 
on Dithbridge St. was awarded to David Fritz, City. Cost 
Struthers & Hannah, City, are Archs. 

W. A. Thomas, Arch., City, prepared plans for 25 brick 
and terra cotta dwelling houses, with tiled bath rooms, to 
be built on Craft Ave. Cost, $75,000. 

James W. Clark, Dir. of Dept. of Charities, has recom- 
mended erection of isolated hospital at Marshalsea. Cost, 
$150,000. 

Plans for the $250,000 extension to the Allegheny county 
jail have been completed. 

Board of County Commissioners has approved and sent 
them to the Pennsylvania Railroad Co., asking its ap- 
proval of the same. This action is taken by reason of a 
provision in the deed for land above Panhandle tunnel, 
originally owned by the company. 

DELAWARE CITY, DEL.—Plans, specifications and 
bidding sheets for building, plumbing, heating and elec- 
tric wiring of one officers’ barracks at Fort Mott, N. J., 
for which bids are asked until May 26, 11 a. m., are on file 
in office of Engineering News, 220 Broadway. 

WASHINGTON, D. C.—We are informed that money for 
proposed colored school, to be erected at Shepherd's Land- 
ing by District, will not be available till July 1. Plans 
will be ready in September. Buildings will be of brick. 
Cost, about $100,000. L. Ashford, Inspector of Bldgs., 
may be addressed. 

BALTIMORE, MD.—Contract for erecting Hutzler Bros. 
annex, Howatd and Clay Sts., has been awarded to the 
Geo. A. Fuller Co., 612 North Calvert St., at $94,000. 
Baldwin & Pennington, 311 North Charles St., are Archs. 

Chas. E. Cassell & Son, 419 North Charles St., have pre- 
pared plans for warehouses at 41-45 Hopkins Pl. and 30-34 
South Charles St., for the Safe Deposit & Trust Co. Five 
stories, 40 x 100 ft. each, brick and stone, fireproof, steam 
heat, electric light, elevators. Cost, $50,000 each. 

Sperry, York & Sawyer, Archs., Builders’ Exchange, 
have drawn plans for the Johns Hopkins Hospital Trus- 
tees, for a large warehouse on block bounded by Light, 
Pratt, Ellicott and Balderson Sts. The structure is to be 
divided into nine separate 5-story warehouses, but all 
are to be under one roof. Cost, $200,000. 

Sylvanus Stokes, Mer. Monticello Hotel, Norfolk, Va, 
is reported to contemplate organizing a stock company to 
erect a hotel in this city. Hotel would be fireproof, seven 
stories, 110 x 200 ft., brick, stone and steel, steam heat, 
electric light and elevators. Cost, about $425,000. 

Archer & Allen, Central Savings Bank Bldg., have 
drawn plans for a 5-story warehouse, 40 x 75 ft., at 106 
North Charles St., for A. H. R. Ransom. Brick, stone 
and iron, steam heat, elevator, electric light. Cost, 
35,000, 
ng architects have prepared plans for a %-story 
warehouse, 35 x 90 ft., at 103 West Baltimore St., for the 
Tucker estate. Brick, stone and terra cotta, electric light, 
fireproof. Cost, $60,000 

Haskell & Barnes, Central Savings Bank Bldg., will 
draw. plans for a 5-story warehouse. 43 x 100 ft., for J. W. 
Henry, at Charles and Fayette Sts. Brick, stone and 
iron, steam heat, electric light, elevators. Cost, $100,000. 

Ellicott & Emmart, Archs., are preparing plans for a 5- 


story brick warehouse, with stone trimmings, at Lombard 
and Calvert Sts., for the trustees of the Johns Hopkins 
Hospital. This estate will spend about $300,000 in re- 
building. 

Bids are being asked for a 3-story brick warehouse at 6 
East Baltimore St., by Alex. Yearley & Son, Agents. 

Sperry, York & Sawyer have asked for bids for two 
5-story brick warehouses at 26 and 28 Hanover St., for 
Chandley Lilly, of Boston, and the Safe Deposit & Trust 
Co. Cost, about $100,000. 

Louis Levi Arch., Central Savings Bank Bldg., has plans 
drawn for three 5-story warehouses, 30 x 126 ft., at 36-40 
Hopkins Pl., for Henry Burgunder, Simon & Solomon 
Rosenberg and Bamburger Bros. Brick and stone, steam 
heat and elevators. Cost, $150,000. 

The Continental Trust Co., trustee for the Carroll es- 
tate, will erect a building at 107-111 East Baltimore St. 
Five stories, brick and iron, 70 x 84 ft. Parker & 
Thomas, Archs., 612 North Calvert St., are preparing the 
plans. Cost, $50,000. 

G. R. Vickers, Jr., 225 East German St., trustee, will 
erect a 4-story office building at 225-227 East German St. 
55 x 80 ft., brick, terra cotta, concrete, iron with stone 
foundation, steam heat, electric lights and elevator. Cost, 
$50,000. D. W. & G. H. Thomas, 419 North Charles St., 
have the contract. 

Henry 8S. Rippel, 7 Clay St., has been awarded contract 
for a store at 13 East Baltimore St., for J. Henly Smith. 
Brick and steel, fireproof, four stories, 30 x 140 ft. Cost, 
$100,000. 

Thompson-Starrett Co., 610 North Charles St., has 
been awarded the contract for rebuilding the Continental 
Trust building at Baltimore and Calvert Sts. Brick, 
stone and steel, fireproof, 16 stories. Cost, $400,000. 

Sperry, York & Sawyer. Archs., will invite bids soon 
for a store and office building at 8-12 East Baltimore St., 
for Likes, Berwanger & Co. Brick, stone and steel, five 
stories, 50 «x 110 ft. Cost, $70,000. 

Wyatt & Nolting, Archs., have asked for bids on the 
Daniel Miller Co warehouses, to be built by the trustees 
of the Johns Hopkins University. 

COLLEGE PARK, MD.—Owens & Sisco, Archs., 14 West 
Lexington St., Baltimore. are preparing plans for a build- 
ing for Maryland Agricultural College. Stone, three 
stories. 

SALISBURY, MD —Contract for constructing post office 
and Masonic Temple has been awarded to J. A. McAllan, 
of Princess Anne.~ Cost, $60,000 to $75,000. 

FORT MONROE, VA.—Contract for general construction 
of three double officers’ quarters and building for 30 
bachelor officers was awarded to R. H. Richardson & Son, 
Hampton, Va., at $125,001. C. P. Townsley, Q. M. 

Paul J. Pelz, Arch., Corcoran Bldg., Washington, D. C., 
is preparing plans for a government military school. 
Brick, stone and steel, fireproof, two stories, 200 x 200. 
Cost, $200,000. 

MANCHESTER, VA.—Rooney & Atkinson, City, has 
contract for new Bijou Theater. Amalgamated Theatrical 
Association of New York is Arch. 

AIKEN, S. C.—We are informed by Chas. C. Wilson, 
Arch., Columbia, that four factory buildings, a power 
house and 400 cottages will be erected by Pope Clay Pro- 
ducts Co. here. Company was recently incorporated with 
$700,000 capital to erect building for aluminum reduction. 
Buildings will be of artificial stone, with steel roofs on 
factory and power house. 

ANDERSON, 8S. C.—Episcopal diocese of state may 
erect $50,000 female college here. 


FORT SCREVEN, GA.—Bids are asked until June 7 for 
plumbing eight frame buildings, Capt. Jos. T. Davidson, 
Q. M., U. S. A., Merchants’ National Bank Bldg., Savan- 
neh. (Advertised, Engineering News.) 

ANNISTON, ALA.—Athens Contracting Co., Athens, 
Ga., was lowest bidder for constructing post office build- 
ing here, at $98,338; time, July 20, 1905. 


BATON ROUGE, VA.—$750,000 may be asked for state 
public schools, instead of $400,000. 


NEW ORLEANS, LA.—V. Tujague, Comptroller, writes 
us that bids received for city hall annex were not ac- 
cepted. 


BOONEVILLE, MISS.—E. C. Sharp, Co. Attorney, writes 
us that the contract for the court house and jail, to cost 
$34,000 and $6,000, respectively, will be awarded about 
June 6. Andrew J. Bryan, New Orleans, La., is the Arch. 


JACKSON, MISS.—It is reported that Episcopalian div- 
ceses of Louisiana and Mississippi will erect $200,000 col- 
lege here. Bishop Bratton may be addressed. 


NASHVILLE, TENN.—Bids are asked until June 21 
for installing low pressure steam heating apparatus in 
custom house and post office building. James Knox Tay- 
lor, Supervising Arch., Treasury Dept., Washington, D. C. 


PADUCAH, KY.—Bids are asked until June 3 for in- 
stalling combination gas and electric light fixtures in post 
office building. H. A. Taylor, Acting Secy., Treasury 
Dept., Washington, D. C. 


WINCHESTER, KY.—H. W. Aldenburg, Lexington, Ky., 
is preparing plans for a 2-story hotel and office building, 
145 x &2 ft., for Brown & Proctor. Press brick and stone, 
iron, steel and brass, concrete floors, gas and electric 
fixtures, bath tubs, steam heat. Cost, $60,000. 


CLEVELAND, O.—Hunkin Bros. have »een awarded 
contract, at $43,000, it is reported, for branch library on 
Broadway. Plans for branch on Lorain St. have been 
approved by Library Board. Knox & Elliott are Archs. 


COLUMBUS, O.—Frank L. Packard, New Hayden Bldg., 
Arch., is preparing plans for a Mines building, to be 
erected at Ohio State University. Alex Cope, Secy. Cost, 
$85,000. 


GAMBIER, 0.—David Riebel Arch. Eberly Block, Co- 
lumbus, is preparing plans for a $30,000 school building. 


OXFORD, O.—$105,000 his been appropriated by state 
for Miami University. Bids are asked by Paton & Miller, 
Archs., Hartford Bidg.. Chicago, until June 10 for erect- 
ing a 3-story and basement brick and stone dormitory. 
Probable cost, $40,000. A building committee has been 
appointed. It includes O. V. Parrish, of Hamilton; Clark 
B. Montgomery, of Cincinnati, and J. R. Patterson, of 
Oxford. 


Write our advertisers when you intend 
to buy your supplies and machinery for 
improvements, or for carrying out 
your contracts. If you do not find 
what gou want in our advertising ges 
write us for list of firms, and we will put 
gou in communication with them at once. 


CINCINNATI. 0.—Plans have been prepa ) 
Hannaford & Sons, Archs., City, 
citadel. Cost, $60,000. 

are asked until June 6 fo; 
public building, including lice station ¢ nei 
H. G. Mosater, Ck. 

BROUGHTON, O.—Bids are asked until Ma 
building township and town hall. John Ackern 
Bldg. Com. and may be addressed. ; 

TOLEDO, O.—Bacon & Huber, Spitzer Bldg 
have awarded the contract to William Miller for « 
addition to St. Vincent’s Hospital. Cost, $30.1i« 

INDIANAPOLIS, IND.—The plans for the A;) 
hear this city have been completed in the Quarter: 
General's Department, Washington, D. C. The 
ation is $523,000. Bids will be received for th. 
ing buildings: One colonel’s quarters, $17,72s< 
of field officers’ quarters, $30,500: eight sets of 
quarters, $88,825; eight sets of lieutenants’ « 
$60,650; quarters for nine noncommissioned staff - 
$32,490; two double infantry barracks, $121.75) 
band quarters, $16,655; one guardhouse, $21,374) 
lowance quarters, $21,000; subsistence quarters 
station, $18,500; hospital. $44,000. ; 

LAFAYETTE, IND.—Herman H. Evans, City h 
tract for new addition to St. Elizabeth Hospital 

PRINCETON, IND.—L. J. Oswald, Mgr. Oswald I 
ment Co., will receive bids for a $75,000 hotel, als, 
$15,000 library. Reported that Masonic hall will ais.) 
erected. 

TIPTON, IND.—Contract for Martz theater ha 
awarded to A. H. Garnsey, of Chicago. Cost, $40.05 

INDIANAPOLIS, IND.—Bids are asked until Jun: 
new building; repairs, etc., to Manual Training 
School. A. Scherrer, Arch. 

HOUGHTON, MICH.—Board of Michigan Colleg: 
Mines has awarded contract for metallurgical and » 
nasium buildings to Paul F. P. Mueller, Schiller Bla 
Chicago, Ill. Cost, $50,000. Charlton & Kuenzli 
Marquette, Mich., and Milwaukee, Wig. — 

CHICAGO, ILL.—Pond & Pond, Archs., will draw p 
a building. Three stories, stone 
steam eating, combinatio i ctures 
$150,000. n lighting fixtures. Co 

Mann, McNeil & Lindberg, Railway Exchange Bldg 
Archs., have completed plans and contracts are about 1 
be let for eight houses, to be erected at 6th st 
Kimbark Ave., for eight professors of the University 
Chicago. Two stories, 25 x 40 ft., brick and stone. } 
water and hot air heat. Cost, $60,000. , 

D. H. Burnham & Co., Archs., Railway Exchange Bldg 
are preparing plans for an addition to the Union Le 
Club, Jackson Boulevard and Custom House PI. 
stories, fireproof. Cost, $250,000. 

OAK PARK, ILL.—G. W. Maher, Arch., 218 La Sal! 
St., Chicago, is preparing plans for a $75,000 residen 
for Richard W. Sears, of Sears, Roebuck & Co. 
stories, 156 x 75 ft., brick and stone. 

OTTAWA, ILL.—Kesson White, Arch., has made plan 
for a $65,000 school building. Three stories, 155 « SO ft 
brick, steam heat, iron and steel work, combination |'¢ht 
fixtures. 

ROCK ISLAND, 1LL.—Leonard Drack, 18th St. and 
Second Ave., Arch., is preparing plans for a 5-story store 
and office building. Cost, $100,000. 

ROCKFORD, ILL.—Pond & Pond, Steinway Hall, Chi- 
cago, are taking figures on a residence for G. JD. Rope: 
Two stories, 38 x 65 ft., brick. Cost, $30,000. 

GALESBURG, ILL.—W. L. Steele informs us that J 
Grant Beadle, Arch., igs preparing plans for $100,000) 
high school building. Three stories, 150 x 120 ft. 

CHAMPAIGN, ILL.—William Weber, Beaumont, Tex 
who was awarded the contract for post office here, write 
us that subcontracts for stone work and reinforced con- 
crete construction will be let. 

CHICAGO, ILL.—The Western Society of Pngineers is 
considering the erection of a building for various engi 
neering societies. A committee, composed of Charles W 
Hotchkiss, Willard A. Smith, and Col. Robert W. Hunt, 
has matter in charge. 

MADISON, WIS.—It is reported that $4,000,000 will 
be expended upon Capitol building to replace one recently 
burned. It will be a 5-story building and basement, with 
a ground area of 40,000 sq. ft. The competing architects 
are Cass Gilbert, of St. Paul; Ferry & Clas, of Milwaukee, 
and H. C. Koch & Co., of Milwaukee. Plans are to be 
submitted before Nov. 1. 

RICHLAND CENTER, WIS.—A jail building will be 
erected here. Cost, $35,000. 

COUNCIL BLUFFS, IA.—Winchester & Cullen, Pork 
ford, Ill., have been awarded general contract for library 
building. Cost, $70,000. Patton & Miller are Archs., 
Chicago, Tl. 

IOWA CITY, IA.—Bids are asked by Wm. J. McChesney, 
Secy. Bd. Regents; State University, until June 13 for 
erecting 4-story fireproof stone Natural Science Build- 
ing. Cost, about $150,000. Plans for plumbing, heat- 
ing, wiring and equipping building will be prepared by 
Proudfoot & Bird, Archs., 712 Crocker Bldg., Des Moines 
G. H. Ellsworth, Supt. 

BOONE, IA.—Pids are asked until June & by H. A. 
Taylor, Acting Secy., Treasury Dept., Washington, D. C., 
for installing combination gas and electric light fixtures in 
post office building. 

CENTERVILLE. IA.—Bids are asked until June 6 for 
installing combination gas and electric light fixtures in 
post office building. H. A. Taylor. 

ST. PAUL, MINN.—We are informed by Cass Gilbert 
Arch., that plans and specifications for electric light fix- 
tures and registers for the Minnesota State Capitol Build 
ing are on file at 79-85 Wall St., New York, and Endicott 
Bldg., St. Paul., and in the office of the Capitol Com- 
missioners. Contractors may see them and have a place 
to figure without expense, but a special set will be printed 
only at cost of $5.50. A deposit of $100 is required. 

STILLWATER, MINN.—Bids are asked until June 8 for 
installing combination gas and electric light fixtures i» 
post office building. H. A. Taylor, Acting Secy., Trea»- 
ury Dept., Washington, D. C. 

HASTINGS, NEB.—Richey Bros., City, were lowes! 
bidders for building government building here, at $112.0"): 

RUSHVILLE, NEB.—Bids are asked until June 2 for 
erecting court house. W. T. Misener, 539 Ramge Bldg 
Omaha, is Arch. D. F. Van.Vieck is County Clk. 

DEADWOOD, DAK#-Wm. H. Maxwell, Marquette 
Mich., was lowest bidder for constructing public building 
here, at $161,889. 

CHEYENNE, WYO.—$201,000 appropriation -requested 
by Senator F. E. Warren for the enlargement of the 
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5 construction of officers’ quarters, cavalry 
none ee blacksmith shop at Fort D. A. Russell 
» approved, it is said. This amount does not include 
< 105,000 appropriated for buildings at the post in 
indry civil bill. 

rE, MONT.—Bids are asked until June 6 for -instal- 
ombination gag and electric light fixtures in post 

H. Taylor, Acting Secy., Treasury Dept., 
eton, D. C. 

\A, ARK.—Matthews & Clarke, St. Louis, have 
ed plans for clubhouse and a number of cottages 
erected for Clubhouse, Hotel & Cottage Co., recent- 
porated at Monte Ne. Benjamin L. Winchell, 
: Vice-Pres. of the Chicago, Rock Island & Pacific 
vad Co., Chicago, is a director. Capital stock, $250,- 
Ww. H. Harvey may be addressed. 

PASO, TEX.—International Improvement Co. has 
organized, with capital stock of $100,000, to erect 
epair buildings. W. B. Latt is one of the incor- 


RT WORTH, TEX.—Council has authorized that 
- pe drawn for three fire houses, 

A|NESVILLE, TEX.—Bids are asked by James Knox 
r, Supervis. Arch., Treas. Dept., Washington, D. C., 
june 30 for constructing the U. S. Post Office, in- 

uding plumbing, heating apparatus, electric wiring and 

nduits. (Advertised, Engineering News.) 

)PNVER, COLO.—It is reported that a $75,000 building, 
with public hall in connection, will be erected on Curi:s 
st. kh. H. Malone is interested. 

DENVER, COLO.—Contract for installing light fixtures 
n the mint building here has been awarded to the 
\itehell-Vanece Co., of New York, at $7,247; time, July 
1, 

SAN FRANCISCO, CAL.—The San Francisco Nursery 
for Homeless Children contemplates erecting a $40,UJ0 
building on Lake and 14th Sts. Plans are being preparea 
by Mayer & O’Brien. 

“O. D. Baldwin will erect a $100,000 7-stary brick build- 
ing at Post and Williams Sts. 

SACRAMENTO, CAL.—An ordinance has been adopted 
providing for the issuance of $200,000 bonds, of which 
$50,000 is to be used to acquire a property site, and 
$150,000 to construct a school building. M. J. Desmond 
is Cy. Clk. 

PASO ROBLES, CAL.—The Paso Robles Hot Springs 
Bath Co. will erect a bath house. Plans have been drawn 
and bonds are now being floated. Cost, $100,0U0. 

OAKLAND, CAL.—The Southern Pacific Co. will erect 
a freight depot at the junction of Fifth and Kirkham Sts. 
Cost, $40,000. 

SANTA ROSA, CAL.—$45,000 worth of school bonds has 
been purchased by state. 

LOS ANGELES, CAL.—Col. J. W. Eddy is reported to 
be at the head of a company organizing to buiid a ltw- 
room hotel at Third and Olive Sts. Cost, $50,0u00. 

WINNIPEG, MAN.—The Manitoba Club will erect build- 
ing on Broadway, to cost $100,000. Improvements to ihe 
Commercial Club will amount to over $30,000. 

PETERBORO, ONT.—New Collegiate Institute will be 
built. Cost, $5 

ALLENDALE, ONT.—Grand Trunk Railroad Co. will 
erect $40,000 depot here. Spier & Rohns, of Detroit, 
Mich., are Archs. 


WATER SUPPLY AND IRRIGATION. 


WATERVILLE, ME.—Preliminary surveys are being 
made for location of proposed pipe line between China 
Lake and the city. 

FARMINGTON, N. H.—Extension of water supply 
likely. Est. cost, $13,000. A. I, Nute was on Com. 

HARDWICK, VT.—Village votes to increase its water 
supply. L. H. Warren is Village Trustee. 

CANTON, MASS.—Bill is before State legislature to 
authorize town of Stoughton to supply part of inhabitants 
of this place with water. 

EAST BRIDGEWATER, MASS.—Improvement of water 
service likely. John Holloway is on Com. 

LAWRENCE, MASS.—Referring to new city filter plant, 
we are infirmed that nothing definite has been done. City 
Council has been considering various schemes. Plan for 
new filler plant was accepted some time ago by the Water 
Board, and approval by State Board of Health, but no 
money has been provided for its construction, and it i+ 
doubtful if anything is done this year. Arthur D. Mar- 
ble is Cy. Bngr. 

NORTON, MASS.—Town has voted not to accept legis- 
lative act sanctioning $50,000 bond issue to put in a 


water supply. 


PITTSFIELD, MASS.—Board Public Works is consider- 
ing enlargement of distributing reservoir at Ashley Lake. 

WHITMAN, MASS.—Town has voted to appropriate 
$20,000 for obtaining water supply from Brockton, 12-in. 
and 14-in. main will be laid and connection made wita 
Silver Lake system. J. C. Gilbert is Chn. W. Comrs. 

WOONSOCKET, R. I.—Council finance committee has 
been considering resolution appropriating $45,000 for new 
pumping engine. 

BROOKLYN, N. Y.—Bids are asked until June 1 for 
excavating and laying six 30-in. water mains, together 
with valves, hydrants, and connections to existing mains. 


Michael J. Dady, 350 Fulton St. (Advertised, Engineer- 
ing News.) 


BUFFALO, N. Y.—Bids are asked by Department of 
Public Works until June 1 for supplies for ensuing year 
as follows: Cast iron pipe and special castings from 3 
ins, to 48 ins.; valves, all sizes; 1% ft., 3 ft., 4 ft., 5 ft. 
and 6 ft. hydrants; valve boxes, service boxes, manhole 
frames and covers and vault covers; corporation cocks. 
Francis G. Ward, Comr. Pub. Wks. 


HUDSON, N. Y.—Specifications for constructing water- 
works for this city are on file at office of Engineering 
News, 220 Broadway, New York. Bids are asked until 
May 28 as advertived in Engineering News. 


_ LE ROY, N. Y.—With regard to proposed water-works 
improvements, A. S, Tregla, Clk. Water Comrs., writes 
that they have just placed an order with U. S. Cast Iron 
Pipe & Foundry Co. for 9,500 ft. 6-in. cast iron pipe. 
Ditching and laying of same will be done by labor from 
town. Pump and boiler are already installed. 


NIAGARA FALLS, N. Y.—Western New York Water 
Be according to reports, is to submit new proposition to 
‘ty for furnishing it with water supply from Lake Erie. 


ye OCHESTER, N. Y.—We are informed under date of 
au % that matter of providing funds for improvement 
o water-works is now before the Council. E. A. Fisher, 
y. Engr., is Des. Engr. 


SENECA FALLS, N. Y.—Village President writes that 
meeting was held May 17 to consider building new water- 
works. Special election will be held soon to vote on mat- 
ter. 

ADDISON, N. Y¥.—Village pumping plant reported dam- 
aged by recent fire. 

MINEOLA (L. I.), N. ¥.—Residents of this village, Her- 
ricks and East Williston, have petitioned North Hemp- 
stead Town Board for establishment of fire district. 

POUGHKEEPSIE, N. Y¥.—Chas. E. Fowler, Supt. and 
Engr., Pub. Wks. Dept., writes that plans and specifica- 
tions are being prepared for proposed improvement of 
filtering system. Nothing further can be done, however, 
unless favorable action is taken at the election, May 24. 

WATERTOWN, N. Y.—Board Public Safety will ask 
Council to lay water mains in Court and Factory Sts. 

EAST ORANGE, N. J.—Contract for boiler house and 
engine house for this city has been let to Frank B. Gil- 
bieth, 34 W. 26th St., New York. 

NEW FREEDOM, PA.—Contract for borough water- 
works, stated to have been let to W. G. Fritz, Dover, N. J. 

WILKESBARRE, PA.—Glen Brook Water Co., according 
to report, will get its supply from Little Wapwallopen 
Brook for projected systems to supply Berwick and Nes- 
copeck. H. H. Harvey, Wilkesbarre, is interested. 

ALLENTOWN, PA.—Board of Water Commissioners in 
their recent report again bring up the need of purchasing 
a new 10,000,000-gailon pumping engine. 

AMBLER, PA.—Keasby & Mattison Co., according to 
reports, will erect a 50,000,000-gallon reservoir here. 

BROWNFIELD, PA.—Redstone Water Co., it is stated, 
is about to erect dams, reservoirs, pipe lines, etc., in 
Georges Township, to furnish South Union with waiter 
supply. 

McKEESPORT, PA.—McKeesport Realty Co., 
Myer, Mgr., has taken over property of Port Vue Land 
Co., and Port Vue Water Co., and will, it is said, pro- 
ceed to improve the latter. 

MONACA, PA.—Town Council is calling for bids until 
June 1 for erecting filter crib, 150 ft. long, in Ohio River 
at pumping station. J. P. Leaf, Rochester, Pa., is Boro. 
Ener. 

SCRANTON, PA.—National Water-works and Guaranty 
Co., Scranton, has secured concession to construct waterc- 
works and sewerage at Monterey, Mex. Concession in- 
volves $2,000,000 to $3,000,000. 

RIDGELY, MD.—Chas. E. Stevens, Clk., writes us that 
Water Commissioners are open tor competitive bids for 
supplies for new town water-works. Board is also open 
for proposals from engineers to make plans and superin- 
tenaent construction. Supply is to be from deep welis; 
est. cost of works is $15,0u0. 

STRASBURG, VA.—Mayor L. Dice Bell writes us that 
city voted May 19 to issue bonds for water-works. Pro- 
posed system is to be gravity one, with source of supply 
irom springs on Massanuten Mountains. 

LEXINGTON, N. C.—We are informed that it is impos- 
sible to state exact nature of water-works improvements 
to be made, until after the bond election is heid June 7. 
At that time $60,000 of bonds are to be voted on for wa- 
ter-works ana street improvements. Jno. H. Meyer is 
Mayor. 

HAWKINSVILLE, GA.-—-Bids are asked by City Clerk 
until June 13 for material and labor for 143 x 56 ft. brick 
}-umping station for city. Boiler, pumps and stacks are to 
be furnished by city. Bids are also asked for furnishing 
piping and setting machinery and boilers and for circular 
prick settling basin, 35 ft. diameter and 12 [t. deep; alsc 
for foundations for 100,000 gallon water tower and tank. 
Arthur Pew, Engr. 

MONTGOMERY, ALA.—City has voted to issue $350,000 
of bonds for municipal improvements, $200,000 of these 
ior water-works; 5,000,000-gallon pump is to be installed, 
with new stand-pipe and Si miles of large water mains. 

ABERDEEN, MISS.—City will vote June 14 on $70,000 
bond issue for installing water-works, sewerage and elec- 
trie lights. 

ATHENS, TENN.—Athens Water Co., Nat Hornsby, 
Mer., is to build stone and cement reservoir. 

FRANKLIN, TENN.—City voted May 14 on bond ‘ssue 
for constructing water-works to cost not more than $0v,- 
ouw. C. R. Berry is Mayor. 

SPARTA, TENN.—Water-works discussed. Est. cost of 
system set at $20,000 and bond issue may be made. 

CADIZ, KY.—Cadiz Water Co. has organized with E. E. 
Wash, Pres., and will at once put in works, according to 
reports. 

ALLIANCF, O.—We are informed that city will vote 
May 28 on $50,000 bond issue for constructing of addition- 
al :tovage basin. O. I, Pfauts is Cy. Engr. 

RBAKBERTON, O.—Contracts for water-works have heen 
let a3 foliows: Station and cistern, E. G. Karshner, $15,- 
osu; air compressor, Rand Drill Co.; furnisbing and lay- 
ing pipe, Paul & Henry. s 

CANTON, O.—Bids are asked by Board Public Service 
until June 27 for furnishing and erecting vertical, triple- 
expansion pumping engine of 12,000,000 gallons capacity; 
also for furnishing and erecting three 200-HP. boilers, and 
three smokeless stokers or furnaces, Louis B. Ohliger, 
Supt. W.-W.; C. A. Zeller, Clk. 

CINCINNATI, O.—Bids are asked by Board of Trus- 
tees, Commissioners of Water-Works, until June 10 for 
laying cast-iron pipe, special castings and valves for the 
pump mains and other miscellaneous work. About 21,715 
lin. ft. of pump mains, 56 ins., 42 ins., 48 ins., and 60 ins. 
internal diameter, are to be laid. Chas. G. Roth, Clk. 

NEWARK, 0O.--Council has passed ordinance authoriz- 
ing issue of $300,000 of bonds for building municipal wa- 
ter- works. 

MARIETTA, O.—Board Public Service is stated to have 
rejected all bids for improvements of water-works sys- 
tem and is calling for new tenders un*til May 31. Aec- 
cording to report of L. E, Chapin, Consult. Engr., Canton, 
O., laying of new 20-in. and 12-in. mains at a cost of 
$21,000 installation of mechanical filter plant to cost about 
$60,000, and purchase of new high duty pumping engine, 
were recommended. New bids now being taken may be on 
above items. 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im-« 
provements are specially desired. 


CLEVELAND, O.—Newburg Heights Town Council haa 
taken steps for extension of water mains in the Polish 
settlement, 

NAPOLEON, O.—Bids are asked by Trustees Water 
Works and Electric Light Plant until June 2 for follow 
ing: Water power plant complete, consisting of one water 
wheel unt, wheel pit, forebay, flume and tail-race tunnel, 
erecting necessary extension to engine room, 136 tons of 
water pipe and special castings for same, 1% fire hydrants, 
18 double-seated gate valves and valve boxes, also the 
levying of 10,749 ft. of pipe. One dynamo and 80> are 
lamps. H. Rohrs, Pres.; W. F. Clark, Supt 

EVANSVILLE, IND.—Representatives of New York 
Continental Jewell Filtration Co. are stated to have pre 
sented plan to Water-Works trustees for establishment of 
filtration plant in this city. 

CORUNNA, MICH.—Bids are asked until June 2 for 
compresred air, tank and tower water-works systems, 
mains, pipes, steam and gasoline engines Tank is to 
have capacity of 40,000 gallons Louis N. Sheardy, Cy 
Cik. (Advertised, Engineering News.) 

VALPARAISO, IND.—The Valparaiso City Water Co 
has gold its plant to Valparaiso Home Water Co. for 3%. 
Ooo). New company agrees after a period of 20 years to 
turn it over to the city for $100. 

GRAND RAPIDS, MICH.—L. W. Anderson, Cy. Ener, 

writes us that bids will be received by Board of Publi 
Works until June 3, for laying pipe as follows: 1,490 ft 
24-in., 2.202 ft. 30-in., S76 ft. 20-in., 3.876 ft. 16-in., 4, 
S48 ft. 12-in., 996 ft. 10-in. pipe; also about 2,300 ft. 6-in 
and S-in. pipe. 
: WABASH, IND.—Wabash Water & Light Co. has bee. 
incarporated with $160,000 capital to erect water-works, 
with lighting plant in connection. T. W. McNamee, Wa 
bash, is interested. 

MANTON, MICH.—Villege votes to bond for $8,000 for 
extending water-works and electric light plant 

SAUGATUCK, MICH,—John W. Alvord and Charles B 
Burdick, Chicago, Ill., Engrs., write that following con 
tracts were awarded for water-works for this place: bids 
opened May 5: Building 20 « 22 ft. brick and slate roor, 
Schillinger Bros., Chicago, Ill, $1,560; reservoir, 3S ft 
diam. x 1214 ft. deep, concrete, with shingle roof. - Chas. 
Devine, Tennville, Mich., $1,712; cast iron pipe, hydrants 
and valves, James B. Clow & Sons, Chicago, I1!.; laying 
pipe (furnishing lead and gasket), Fix & Bloom, Hol 
land, Mich. 

WAUKEGAN, ILL.—Contract for laying water maine, 
work aggregating about $18,000 has been let to H. C 
Patterson, Waukegan. 

DECATUR, ILL.—Water Inspector Harry Ruthrauff to 
his annual report to the city council is stated to have 
recommended that the city be placed under a meter sy» 
tem 

WHITE HALL,ILL.—Bids are asked until June 7 for 
furnishing and laying about 2,000 ft. of water mains. J. 
H. Piper, Cy. Clk. 

PESH1TIGO, WIS.—Proposition has been made to city 
for installing private water-works, 

WATERLOO, WIS.—Village votes June 14 on $25,000 
bone issue for constructing water-works. 

CRESTON, IA.—Creston Water-Works Co. is said to be 
considering establishment of settling basins at a cost of 
$12,000 to $16,000, 

ELDRIDGE, IA.—Town votes to issue bonds for building 
water-works, System will probably convist of tower and 
tank with gasoline pumpirg plant. 

ROLAND, IA.--Village voted May 21 on installing wa- 
ter-works. 

WINONA, MINN.—City will open bide June 6 for 756 
In. ft. of 14-in., 5,688 ft. of 6-in. and 120 ft. of 4-in 
water pipe with Mathew hydrants, valves, tees, plugs, 
ete. G. P. Coleman is Cy. Engr. 

HAYS. KAN.—W. H. Carrick, Cy. Clk., writes that 
bids will be received until June 14 for water-works 
Plans at office of Owen Ford, Consult, Sngr., 710 Secur- 
ities Bldg., St. Louis, Mo. A $25,000 bond issue for the 
work was recently sold, according to reports from other 
sources, lead 

SHELTON, NEB.—Contract for village works reported 
let to H. L. Wilson. 

FORT BENTON, MONT.—Construction of reservoir sys- 
tem, to cost about $6,000, in connection with the water- 
works is under consideration. 

HELENA, MONT.—Mammoth Ditch Co. recently incor- 
porated with capital of $26,000, will construct a ditch to 
divert water from the West Gallatin River. C. H. Water- 
man, Bozeman, Mont., is interested. 

BUTTE, MONT.—Chas. D. Vaile, C. E., Butte, is stated 
to be making surveys in Kootenai County, Canada, for 
irrigation ditch for Enright & Strong. 

GROESBECK, TEX.—Citizens Water & Ice Co. has been 
organized with $25,000 capital to install water-works and 
ice factory. Wm. G. Rucker is interested, 

MARKHAM, TEX.—Markham Rice Milling Co., Bernard 
B:own, Mgr., will, it is said, construct water-works here. 

CORSICANA, TEX.—Ralph Beaton Water Co. has been 
incorporated with $50,000 capital stock, Ralph Berton 
and R. B. Malloy are interested. 

BHAUMONT, TEX.—Beaumont Irrigating Co. is ~ate4 
to have determined upon extensive improvements and ex 
tension of its rice canal, plant and equipment. 

LAREDO, TEX.—Company is being organized here. a«- 
cord'ng to reports, with $100,000 capital, to establish large 
irrigation plant. E. A. Atlee may be interested. 

BEAUMONT, TEX.-—Reported that Beaumont Water 
Co. may be reorganized and new plant brought to an 
early completion. 

LAREDO, TEX.—Capt. T. W. Dodd, avcording to re- 
ports, is to erect pumping plant for irrigating 800 acres of 

and. 

COLORADO SPRINGS, COLO.—Eastern capitalists are 
reported to be considering purchase of Green Mountain 
Falls water system, owned by Harrison & Dow, with in- 
tention of constructing storage dams on Catamount Creek, 
and possible erection of power station. 

BLACKWELL, OKLA.—Burns & McDonnell, Engrs., 
Kansas City, Mo., have been retained to prepare plans 
and estimates and report for increased water supply. 


BARTLESVILLE, IND. T.--Council is stated to have 
granted franchise for water-works to W. E. Mitchél!, New 
York. According to franchise work must begin whi: 
90 days. 

WALLA WALLA, WASH.—Surveyors under direction of 
H. B. Marble, North Yakima, Wash., bave commenced 
preliminary work on new ditch to be constructéd in the 
Hudson Bay country by Pine Creek Irrigation Co. The 
ditch will be about 20 miles long. 
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SPOKANE, WASH.—A. F. Gill, Cy. Engr., has com- 
pleted plans and estimates for three compartment reser- 
voir of 0,000,000 gallons capacity, total est. cost of whica 
including connections is $100,000 

SPOKANE, WASH.—Spokane Valley Land & Water Co 
is stated to have been acquired by St. Paul, Minn., syndi- 
cate, which will proceed with development of Spokane 
Valley. F. E. Ward, St. Paul, Minn., is interested. 

SUMPTER, ORE.-—-Sumpter Water & Power Co., A. G 
Smith, Supt., is stated to be planning improvement of its 
water system. 

SPRINGFIEL.), ORE.—Town voted not to issue $7,000 
of bonds for water-works. 

REDDING, CAL.—Northern California Power Co., ac- 
cording to reports, will at once install new pumping plant 
and reservoir for Redding Water Co., at a cost of $40,000. 

WHEATLAND, CAL.—City is to issue $20,000 of bonds 
for water-works and fire apparatus. R. N. Murphy. Cy. 
Clk 

HEALDSBURG, CAL.—Trustees have authorized Water 
and Light Committee to construct new storage reservoir. 

BOISE, IDAHO.—Steps have been taken to form irriga- 
tion company in connection with government reclama- 
tien work in Boise and Payette Valleys. J. H. Lowell and 
D. R. Hubbard are interested. 

LUND, IDAHO.—West Branch Canal Co. has been in- 
corporated with $20,000 capital, and will construct dams 
and ditches for distributing water. Chas. Schenk and 
Cc. A. Barfusa are interested. 

SANDPOINT, IDAHO.—Contract for water system here 
has been let to J. A. Clarke, Spokane, Wash., and pipe 
laying has commenced. About 37,000 ft. of wood pipe is 
required and this is being made in Tacoma, Wash. 

TROY, IDAHO.—Water-works and electric light plant 
probable; matter will be voted on. 

RENO, NBV.—Local reports state that contract for ex- 
cavating reservoir for Hunter Creek Water Co. hag been 
let to Dan Griffin. 

GOLDFIELD, NEV.—Owners of Combination Mine have 
acquired water rights at Alkali Springs, ten miles from 
this place, and propose to develop same and pipe water to 
their mine. Geo, H. Lewis, of Crystal Water Co., Tono- 
pah, Nev., is in charge. 

ST. BONIFACE, MAN.—Contracts for work in connec- 
tion with local water-works have been let as follows: 
Leed pipe, pig lead and stop cocks, Allair & Bleau, $3,- 
(SS: building power house, Mr. Senecal, $15,535; laying 
mains, O. uw. Henaults, $19,018. 

BRANDON. MAN.—Council has passed by-law raising 
$00,000 for moving pumping station to higher level and 
increasing capacity 

PORTAGE LA PRAIRIE, MAN.—Willis Chipman, C. E., 
103 Bay St, Toronto, Ont., ts to prepare plans and spec- 
ifications for water-works and sewerage for this place. 

MANITOU, MAN.—Plans are being prepared for water- 
works to cost $6,000 for this place. 

ST. JOHN, N. B—Frank A. Barbour of Snow & Bar 
bour, Ceneult.: Engrs., Tremont Bidg., Boston, Mass., is 
to examine and report upon the water supply and dis- 
t:ibution system of this city. 

DALHOUSIE. N. B.—Town Council is reported to be 
calling for bids until June 1 for installation of new water- 
works to cot about $40,000. T. A. McLean, Jr., Char- 
lottetown, P. E. L, is Engr. 

LONDON, ONT.—Water Commissioners may take up 
matter of having special pumping station on river to be 
connected with city system by special main for fire pur- 
poses. 

OTTAWA, EAST, ONT.—Contract for installing water- 
works here has been let to Murphy & Lowry, Ottawa, Ont., 
for $38,000. 

EAST TORONTO, ONT.—Town Council has been con- 
sidering by-law for issue of $55,000 debentures on con- 
struction of new water-works. John Galt, C. E., 20 King 
St. East Toronto, is Engr. 

TORONTO, ONT.—Board of Control has let contract for 
6,000 ft. 72-in. steel pipe, to be laid across Toronto Bay 
to Toronto Island, to Canada Foundry Co., for $36,880. 

SUMMERSIDE, P. E, I.—Mayor and Council are collect- 
ing information looking to establishment of water-works 
and sewerage here. 

MONTREAL, QUE.—Among ‘estimates submitted to 
Council by Superintendent Janin are items requiring ap- 
propriation of $75,000 for new 12,000,000 gallon steam 
pump, *60,000 for cementing bottom of large reservoir, 
and $15,000 for new boilers. 


SEWERAGE. 


NEWPORT, ME.—Bids are asked until May 31 for build- 
ing about 5,000 ft. of 8 to 15-in. sewers. P. H. Coombs. 
Cc. E., Bangor, Me. C. E. Smith, Chn. Bd. Selectmen. 

FRANKLIN, N. H.—Bow St. sewer may be extended. 

BOSTON, MASS.—Bids are asked until May 31 for sewer 
work in Dorchester. James Donovan, Supt. Sts. 

BOSTON, MASS.—Governor Bates has vetoed bill pro- 
viding for revamping of portion of city sewer system. 

SPRINGFIELD, MASS.—Mill River intercepting sewer 
ordinance has been passed by Council. Cost, $40,000. 

TORRINGTON, CONN.—Bids are asked by the Buard 
of Sewer Commissioners until June 7 for constructing 
a sewer and appurtenances in Summer St., consisting of 
about GSO ft.-of S-in. pipe; maximum depth, 1% ft.; mini- 
mum, 8 ft.; average cut of 14 ft., and five manholes. F. F. 
Fuessenich, Comr. (Advertised Engineering News.) 

BOGOTA, N. Y.—Wilkesbarre Construction Co. was 
lowest bidder, at $11, 402, for building 6,450 ft. of sewer 
pipe. Contract will not be awarded, it is said, for some 
time. 

BUFFALO, N. Y.—Bids are asked until June 3 by 
Francis G. Ward, Comr., for constructing a 10-in, tile 
sewer in 18th St.; also for other sewers. 

BUFFALO, N. Y.—F. U. E. Bardol was lowest bidder 
for constructing 36-in. iron force main in Hamburg over- 
flow sewer, at $26,800. 

FULTON, N. Y.—(See Streets and Roads.) 

LESTERSHIRE, N. Y¥Y.—Main St. sewer project is again 
before Board of Trustees; $68,000 was appropriated last 
year for village sewer system. 

NIAGARA FALLS, N. Y.—J. H. Jackson, Cy. Engr., es- 
timates cost of constructing trunk and semi-trunk sewers 
at the south end of city at $52,000. 

SAUGERTIES, N. Y.—Knight & Hopkins, Engrs., Rome, 
N. Y., write that bids will be asked early in June for con- 
structing sewer system here, which will be advertised in 
Engineering News. There will be about 10 miles of sewers. 


Cost, $86,000 


TROY, N. Y.—Bids are asked until May 27 by James M. 
Riley, Clik. Bd. Contract, for constructing a 24-in. vitri- 
fied tile sewer in 14th St. 

ORANGE, N. J.—Bids are asked until June 6 for build- 
ing sewers. Work will consist of about 2,200 ft. of 12-in. 
“‘deep-bell’’ vitrified pipe drain, manholes, etc., on several 
streets. F. T. Crane, Cy. Engr. 

WEST HOBOKEN, N. J.—Specifications for proposed 
joint sewer have been prepared. Cost, estimated at 
$49,275. S. Maulbeck, Town, is Engr. 

CORRY, PA.—Bids are asked until June 6 for construct- 
ing about 10,106 ft. of 6 to 30-in. sewer, with necessary 
menholes, catchbasins, lumber, concrete Y-branches, etc. 
Nevin R. Dickson, Cy. Engr. (Advertised Engineering 
News.) 

FAYETTE, PA.—Bids are asked until May 31 for con- 
struction of 7,000 ft. 8 to 36-in. pipe sewers. Smallwood 
& Phillips, Engrs., Charleroi, Pa. 

PHILADELPHIA, PA.—Council Committee has appro- 
priated $740,000 for new sewers and sewer extensions in 
various sections of city. $300,000, in addition, will be 
expended on branch lines. 

READING, PA.—Bids are asked until June 1 for follow- 
ing supplies for Department of Highways and Sewers: 
Sharp paving sand, Wilmington and Bordentown bar sand, 
vitrified paving brick. sewer brick, cast-iron work, ce- 
ment, North River blue stone, coal, trap rock or granite 
spalis and screenings, limestone spalls and screenings. 
Elmer H. Beard, Cy. Engr. 

Date for opening bids for enlarging disposal plant has 
been extended from May 27 to June 4. 


READING, PA.—Bids are asked by the Board of Public 
Works until June 27 (instead of May 27) for repairs and 
additions mecessary to increase the capacity of the sew- 
age disposal plant at Wilmont to 6,000,000 gals. per 24 
hours, and to maintain and operate the same. Elmer H. 
Beard, Cy. Engr. (Advertised Engineering News.) 

HYATTSVILLE, MD.—We are informed by W. H. Rich- 
ardson, Town Treasurer, that date of opening bids for 
sewer system hae been extended from May 20 to June 2. 
Ten copies of svecifications, proposals, etc., are on file in 
office of Engineering News, 220 Broadway. 

WASHINGTON, D. C.—(See Streets and Roads.) 

WASHINGTON, D. C.—Bijds are asked by the Commis- 
sioners until June 18 for constructing a portion of the 
Low Area Trunk Sewer in the District of Columbia. 
Henry B. F. Macfarland, Comr. (Advertised Engineering 
News.) 

WASHINGTON, D. C.—Bids are asked by Treasury De- 
pertrrent until June 7 for a new cast-iron sewer for the 
Treasury building. James Knox Taylor, Supervising 
Arch 

CHARLESTON, S. C.—Simons-Mayrant Co., City, was 
lowest bidder. at $4,873, for intercepting drain at Navy 
Yard. 

TALLAHASSEE, FLA.—Bidys are asked until June 22 
for constructins a sewer system, consisting of about 15% 
rites of 6 to 15-in. pipe sewers. A. H. Wil.iams, Cy. Clk.; 
Wm. W. Lyon, Engr. (Advertised Bngineering News.) 


WESTPOINT, MISS.—Bids are asked until June 7 for 
constructing 8% miles of S-in. pipe sewers. B. V. Rhodes, 
Mayor; A. L. Dabney, Engr. 43% Madison St., Memphis, 
Tenn, 

ASHTABULA, O.—Bids are asked until June 11 for con- 
structing sewers; approximately 5,700 ft. of 4 to 8-in. 
pipe sewers and house connections; seven manholes, one 
flush tank and manhole combined. O. J. Richardson, Clk. 


COLUMBUS, 0.—Julian Griggs, Ch. Engr., writes that 
contract for sewage testing station was awarded to Bert 
Walter, at $15,254, to be completed in six weeks. Hering 
& Fuller are the Consult. Engrs. J. H. Gregory is Design. 
Engr. 

COLUMBUS, O.—Bonds for sewer impr6évements were 
considered by Councilmen, but were not submitted for- 
mally. Mayor Jeffrey has advised that issuance of bonds 
be withheld. 

LORAIN, O.—Bids are asked until June 4 for sewer 
construction. J. J. Mahony, Clk. Bds Pub. Service. 

NEWARK, 0O.—AIl bids for building sewer system and 
sewage disposal plant were rejected. 

SALEM, O.—Construction of 4,000 ft, of sewers is under 
consideration. B. M. French is Cy. Engr. 

INDIANAPOLIS, IND.—Bids are asked by Board of 
Public Works until June 1 for sewer in Wabash St. 

SOUTH BEND, IND.—Bids are asked until June 1 by 
Board Public Works for constructing several pipe sewers 
Nelson H. Keyser is Cy. 


WYANDOTTE, MICH.—$100,000 sewer bond proposition 
was voted at recent election. 

ALTON, ILL.—Ridge St. sewer contract was awarded 
to A. Manns, at $3,153. 

Cherry St. sewer probably will be constructed. Cost, 
about $2,210. 

PEKIN, ILL.—Plans submitted by J. W. Alvord, of Chi- 
cago, for sewer system have been adopted. 

COUNCIL BLUFFS, IA.—Sewer system probably will 
te completely overhauled, it is reported. 


CENTERVILLE, IA.—Bidding sheets for sewer work, 
for which bids are asked until June 1, are on file in New 
York office of Engineering News. 


DAVENPORT, IA.—Bids are asked until May 31 for 
various sewer work. Thomas Murray, Cy. Engr. 


DULUTH, MINN.—Contracts were awarded for 10th and 
12th Aves. sewers. J. W. Preston was awarded 12th Ave. 
contract, at $4,624, and Geo. R. King, 10th Ave. contract, 
at $5,976. Bids were $600 and $1,200, respectively, lower 
than estimates made by City Engineer. 

NEODESHA, KAN.—System of sewers is under con- 
sideration Burns & McDonnell, Civil, Hydraulic and 
Sanitary Engrs., of Kansas City, Mo., will make surveys, 
plans and estimates for the proposed work. 

MITCHELL, 8S. DAK.—Sewer system will be extended. 

GREAT FALLS, MONT.—Mayor Freeman has recom- 
mended that sewer system be constructed on the west 
side of city. Cost, $8,350. 


Write our advertisers when you intend 
to bug your supplies and machinery for 
improvements, or for carrying out 
gour contracts. If you do not find 
what gou want in our advertising pages 
write us for list of firms, and we will put 
gou in communication with them at once. 


ST. JOSBPH, MO.—Election will be held 
vote upon question of issuing $325,000 bonds, 
which will be used for new sewers and sewer ex: 

TRENTON, MO.—Bids are asked until June 1 
ing sewers. S. M. Hill, Cy. Clk 

SUMPTER, ORE.—Bids were received for 
of sewer system. Riner & Riner, of Port 
lowest bidders, at $10,763. 

PULLMAN, WASH.—Contract for construc: 
system was awarded to J. B. Hicks, at $3.50) 

BOULDER CREEK, CAL.—Bids are asked }\ 
of Trustees until June 6 for constructing sey 
Bloom, Chn. 

EUREKA, CAL.—Board of Trustees have 
sewer bonds. 

OCEAN PARK, CAL.—S. B. Parris, Cy. Eng: 
that septic tank is considered. Cost, $14,859. 
have yet been let. Jas. D. Schuyler, Los Ange: 

SAN PEDRO, CAL.—Sewer system is und 
ation. 


GARBAGE DISPOSAL—STREET CLEANING 


BRIDGEPORT, CONN.—Contract for disposing 
garbage was awarded to Geo. E. Winton, of |: 
Winton Co. Stated that if he accepts contract no\ 
tion plant will be erected. 

ELMIRA, N. Y.—Special Council Garbage 
will receive bids at Mayor's office, City Hall, Ju: 
collection and disposal of city garbage for term 
five and seven years. Copy of specifications tak: 

“Elmira Gazet are on file at office of Engineeyi; 
220 Broadway, New York. 

ROCHESTER, N. Y.—E. A. Fisher, Cy. Ener.. 4 
missioner of Public Works Neville are special co 
to investigate matter of garbage disposal. 

ASBURY PARK, N. J.—Contract for garbage 
eic., stated to have been let to James Seciliano 

McKEESPORT, PA.—Council Property Con 
James A. Irwin, Chn., has recommended award . 
tract for new garbage plant to Morse Boulger Lx 
Co., 39 Cortlandt St., New York, for $14,500 

NORRISTOWN, PA.—Town Council is stated 
appropriated $5,000 for collection of garbage. 

OWENSBORO, KY.—Bids are asked until May 
doing scavenger and garbage work for term of tw: 
Martin Yewell, Mayor. 

FORT D. A. RUSSELL, WYO.—Bids asked until J 
for construction, complete. of a crematory, with « | y 
of not less than one ton per hour, together with a <u tah) 
building to enclose same. Capt. W. S. Scott. Q \ 
A., Cheyenne. (Advertised Engineering New 

CRAMENTO, CAL.—Bids are asked by City ©! 
ey May 31 for sprinkling streets for five months. \ 
Desmond, Cy. Clk. 

SAN FRANCISCO, CAL.—Commissioner Woodward 
Bd. Pub. Wks., has completed a report on estimated 
cost of sweeping the streets. It is calculated that 
eauipment for such a plant would cost $90,000, and 
of maintenance is figured at $242,000 yearly. 


STREETS AND ROADS. 


CHESTER, MASS.—Surveyors from the highway co: 
mission have laid out the road to be built hers Est 
cost, $7,000. 

SOMERSET, MASS.—Town has received an appropria 
t‘on from the state of $6,000 for macadamizing road 
Slade’s Ferry bridge 

SPRINGFIELD, MASS.—820,000 worth of Warren 
bitulithic paving has been ordered by Board of Super- 
visors, 

BOSTON, MASS.—James Donovan, Supt. Sts, ha 
awarded contracts for street construction as follows T 
J. Doterty, Telford macadam, Bennington St., East Bos- 
ton, at $6,8C3: Thomas F. Minton, macadam ad. Hyde 
Park Ave., at $10,416. 

NEW HAVEN, CONN.—(See Bridges.) 

FULTON, N. Y.—Bids asked by Board Public Work 
until June 1 for constructing (about 3,500 ft.) a macadan 
roadway on Third and Fourth Sts., consisting of about 11,- 
24) sq. yds. macadam pavement, 7,000 ft. Portland cement 
curb and gutter, 450 ft. 10-in. sewer pipe, 4,44) ft. 2-1: 
drain tile and 9 catchbasins. Farmington & Duffies, Ps. 
Syracuse. Wm. M. Hinsdale, Cy. Clik. (Advertised Eng 
neering News.) 

ROCHESTER, N. Y.—H. N. Cowles was awarded con 
sini for paving Custer St. with Metropolitan brick for 

Contract for paving Remington St. with A. a Was let 
to Whitmore, Rauber & Vicinus for $37,798 


LONG ISLAND CITY, N. Y.—Following bids were 
ceived by sorough President Cassidy for grading, cu 
ing and paving with asphalt (a) Seventh and (b) E 
Sts.: Barber Asphalt Co., (a) $3,445, (b) $5,181; Con 
nental Asphalt Co., (a) 21, (b) $4,490; Uvalde As- 
phait Co., (a) $3,370, > Furnishing and deliv- 
ering 5,000 cu. yds. broken stone or trap rock: Brown «& 
Fleming, $12,550; J. E. Conklin, $12,150. 


NEW BRUNSWICK, N. J.—Common Council has been 
petitioned to lay asphalt pavement on Albany St. 


BELLEVUE, PA.—Council has passed ordinances autho-- 
izing the grading and curbing of James and Miller 5 
and widening of Miller St. 


BRIDGEPORT, PA.—Bids asked by David Wilson, Cho 
St. and Rd. Com., Seventh and DeKalb Sts., until Ju: 
7 for a vitrified brick pavement on DeKalb St. Plans 
specifications on file at office of James Cresson, E 
Airy and Church Sts., Norristown. 


CANONSBURG, PA.—Bids asked until June 6 for co 
structing 2,200 sq. yds. of pavement on Belmont Ave. W 
C. Black, Borough Clk.; O. K. Taylor, Engr.; John M 
Cahon, Pres. of Council. (Advertised Engineering News.) 

CLAIRTON, PA.—Bids asked by Council for improy 1s 
Second St. and Park Ave. with brick and drainage sy~ 
tem. Approximate estimate of amount of labor and m:' 
rial as follows: Excavation, 6,830 cu. yds.; brick paying 
with grave! foundations, 11,8) sq. yds.; stone curbs 
dressed, 6,740 lin. ft.; stone curbing, rough, 70 lin 
catchbasins, and 12 sewer connections, 550 lin. ft. W. ?. 
Gleason is Pres. of Council. 

McKEESPORT, PA.—A petition will be presented 
Council for the grading and paving of Sixth St. 

PITTSBURG, PA.—Following contracts were award’ 
ty County Commissioners fer new roads: Freeport No ~ 
Booth & Flinn, $87,389; #roy Hill, Booth & Flinn,$54.5 
Kittanning and Dorseyville, M. F. Howley & Co, $107 ; 
Stoops Ferry and Shousetown, M. F. Howley & Co., $.- 
589; Boston and Greenock, W. W. Kelly, $35,910. 
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PITTSTCN, PA.—It is probable that Council will ap- 
vee the $20,000 appropriation for paving. 

PITTSBURG, PA.—(See Bridges.) 

sADING, PA.—(See Sewers.) 

XRERY, PA.—W. G. Lenker, Municipal Engr., writes 

of Milton contemplates laying sevcral 

xs of Vitrified brick pavement. 

aT ‘ORE, MD.—Municipal Board of Estimates ap- 

rgb en to pave Payson St. with vitrified brick, 

‘iweed St. with Belgian block and to pave Lamont 
with asphalt blocks. 
3 IGTON, D. C.—Bids asked by District. ommis- 

11 for furnishing asphalt paving block, 
rra eotta sewer pipe and branches, sewer invert blocks, 
rangular repressed sewer invert bricks, Portiand ce- 

naan’ ete. Bids are also asked until June 4 for grading 

nd regulating suburban streets and avenues. F. 

\iacfarland, Comr. (Advertised Engineering News.) 
CHARLOTTE COURTHOUSE, VA. — Bids asked by 

woard of Supervisors for construction of five miles of 

macadam road. B. P. Eggleston and P. N. Morgan. ot 

Drake's Branch, Com. 

POANOKE, VA.—Bids asked by W. E. Thomas, Clk. of 
Couneil, until June 12 for grading Day Ave. in accordance 

) plans and specifications on file at office of J. H. Win- 
gate, Cy. Engr. 

AUGUSTA, GA.—City Council has dec‘ded to pave Broad 
St. with vitrified brick. Cost, $67,000. 

SAVANNAH, GA.—Ordinances providing for the paving 
of 21st St. and Park Ave. were introduced in the Coun- 
cil by Alderman Davant. 

ATTALLA, ALA.—Bids asked by S. W. Johnston, Mayor, 
until May 30 for paving, etc. Approximately the following 
are the quantities and measurements: 1,106 cu. yds. of 
earth, 1,925 cu. yds. of embankment, 1,088 cu. yds. of 
chert, 1,988 cu. yds. of gravel, 3,972 lin. ft. of curbing 
(conerete or stone), 400 lin. ft. of pipe laid, 3 cu. yds. of 
masonry for head walls (concrete or stone), 180 cu. yds. 
of flagging. Specifications and profile can be seen at 
Mayor's office. 

MONTGOMERY, ALA.—An ordinance was passed by City 
Council for the paving of sidewalks on Holcombe St. 

ALLIANCE, O.—Bids asked until June 16 for construct- 
ing about 28,500 sq. yds. of macadam paving, 1,345 ft. 
brick street crossing and 17,5) ft. of cement curb and 
gutter. Lehigh Eng. Co., Consult. Engrs., Commonwealth 
Bldg., Allentown, Pa.; . P. Lentz, Secy. (Advertised 
Engineering News.) 

AKRON, O.—Residents of West Market St. have peti- 
tioned for an ordinance for sidewalks to be constructed 
within 60 days. 

CINCINNATI, O.—Bids asked by Jos. Steidle, Clk. of 
Village of Mt. Airy, at the office of J. A. Stewart, Engr., 
813 Traction Bldg., until June 138 for grading and con- 
structing a cement sidewalk on Mt. Airy road. Plans and 
specifications on file at office of Engineer. 

CLEVELAND, O.—Council has adopted resolutions de- 
claring it necessary to drain, curb, grade and pave sey- 
eral streets. 

FINDLAY, O.—Clinton St. will probably be paved soon. 

LIMA, O.—Bids avked by Directors Public Service until 
June 13 for draining, curbing and paving Jackson St. 
with vitrified brick or block. O. J. Rose, Clk. 

MANSFIELD, O.—Bids asked by Board Public Service 
until June 1 for 10,000 bbls. cement for street paving. 
Address Board for further information. 

MANSFIELD, 0.—The Council passed ordinances for the 
improvement of Long St. by grading and paving with 
bolders; to improve Holmestead Ave. by grading and grav- 
eling the roadway; to improve Lukasawitz St. by grading 
and graveling the roadway and constructing combired ce- 
ment curbs and gutters. 

TOLEDO, O.—Bids asked by Board Public Service un- 
til June 20 for grading, curbing and paving Fifth St. 
with vitrified brick, also for the repaving of 18th St. 
Specifications on file at office of Board. Harry 8S. Jones, 
Secy. 

YOUNGSTOWN, O.—Reuben E. Davis was awarded 
contract for curbing and guttering the new plat. Est. 
cost, $8,000. 

INDIANAPOLIS IND.—Bids asked by Abe. Koch, Audr,, 
Adams County, until May 2S for macadamizing several 
roads. 

BROWNSTOWN., IND.—Bids asked by County Commis- 
sioners until June 7 for constructing about 18 miles of 
gravel and macadamized roads in Hamilton township; also 
the Jackson, Washington and Brownstown township line 
road, three miles in all. Ashbury H. Manuel, Audr. 


JEFFERSONVILLE, IND.—Bids asked by County Com- 
missioners until May 28 for construction of about 39 
miles of macadam and gravel roads in Charlestown Town- 
ship. Est. cost, $41,612. Geo. B. Parks, Audr. 


HUNTINGBURG, IND.—Bids asked by A. F. Beeker, 
Clk., until June 6 for the improvement of a number of 
streets, according to plans and specifications. 


MUNCIE, IND.—Bids asked by Common Council until 
June 6 for the improvement of sidewalks on several 
streets. Plans and specifications on file at office of City 
Engineer. R. G. Hickok, Clk. 8 


TERRE HAUTE, IND.—City Engineer Sparks hag sub- 
mitted plans and specifications to Board Public Works for 
sidewalks and curbing on 11th and 13th Sts. 


WASHINGTON, IND.—Bids asked by Thos. Nugent, 


Audr., until June 7 for construction of roads in Barr 
Township. 


CHICAGO, ILL.—Bids asked by Trustees of Sanitary 
District until July 20 for raising grade of Brandon's 
road. Zina R. Carter, Pres. Bd. Trustees. 

Bids asked by Board Local Improvements until June 1 
for laying cement sidewalks on about 60 streets. Andrew 
M. Lynch, Pres. 

STERLING, ILL.—Bids asked by Board Local Improve- 
ments until May 31 for the paving of First Ave., Avenue 
A, Locust St. and Galt house alley. Est. cost, $15,000. 

EDWARDSVILLE, ILL.—Bids asked by Board Local 
Improvements until June 1 for construction of vitrified 
brick paving. Plans and specifications on file at office of 
City Clerk. Jacob Weber, Secy. of Bd. 

ROCKFORD, ILL.—Bids asked by Board Local Im- 
proverrents until May 31 for grading, curbing and mac- 
adamizing Third and Lincoln Aves. and 11th St. Plans 


and specifications on file at office of City Engineer. Chas 
E. Jackson, Pres. 


SALEM, ILL.—Board Local Improvements has issued 
plans for about 20 blocks of brick street pavement. Mayor 
Tweed, Alderman J. D. Telford and John C. Martin are 
members of the Board 


DAVENPORT, IA.—Bids asked by Board Public Works 
until May 31 for about 1,0/4) sq. yds. of beveled brick pav- 
ing. Plans and specifications on dle a: office of Board. 
Thomas Murray, Cy. Engr 

DES MOINES, IA.—Resolution was passed by City 
Council providing for the paving of Fifth St. with vitri- 
fied brick. N. B. Vertrees, Cy. Clk. 

DUBUQUE, IA.—City Council intends improving Kauf- 
ran and Couler Aves. Est. cost, $24,035. C. F. Arendt, 
Cy. Recorder. 

WAVERLY, IA.—Resolution was passed by City Coun- 
cil providing for the paving of seven blocks of streets. 
Est. cost, $35,000. 

OELWEIN, IA.—Council will soon award the contract 
for a large amount of paving 

MINNEAPOLIS; MINN.--University Ave. may be trans- 
formed into a boulevard. 

ST LOUIS, MO.—The Board of Public, Improvements 
has let the following contracts for street building: North 
approach of the 2lst St. bridge, Harry F. Hemann, $2,- 
274; Ohio St.. Gottlieb Eyermann, $3,201; 14th, Gilsonite 
Construction Co., $6,829; 14th, Skrainka Construction Co., 
$49,108; 14th, Shrainka Construction Co., $11,074; 14th, 
Fruin & Colnon, 835,074; Compton, Fruin-Bambrick Con- 
struction Co., $6,257; Center, Skrainka Construction Co., 
$7,361; Targee, Gottlieb Eyermann, $5,126. 

SPOKANE, WASH.—Barber Asphalt Paving Co. was 
awarded contract by Board Public Works for paving 
Front St. for $57,236. 

PENDLETON, ORE.—A petition was presented to Coun- 
ty Court for a new Wildhorse road. Est. cost, $7,700. 

SAN DIEGO, CAL.—Resolutions of intention to sidewalk 
and curb K and State Sts. were passed by Common Coun- 
cil. Geo. D. Goldman, Clk. 

OAKLAND, CAL.—A resolution of intention has been 
adopted by Council to order that 21st Ave. be macadam- 
ized with broken stone. Frank R. Thompson, Cy. Clk. 

SACRAMENTO, CAL.—Specifications for macadamizing 
12th St. were adopted by Board of Trustees. 

SACRAMENTO, CAL.—Bids asked by M. J. Desmond, 
Cy. Clk., until May 31 for cleaning, grading and oiling 
about seven miles of macadamized roads. Plans and 
specifications on file at office of City Clerk. 

SAN FRANCISCO, CAL.—Board of Bublic Works recom- 
mended to the Supervisors the repavin® of Kearny St. with 
bituminous rock. 

SALT LAKE CITY, UTAH.—Geo. W. Snow, Cy. Engr., 
informs us that bids will be advertised about June 1 for 
paving of South Temple St., a distance of 1% miles. Bast. 
cost, $200,000. 

ST. BONIFACE, CAN.—Town proposes to spend $5)0,- 
OW in local improvements this year. Preparations have 
been made to asphalt principal streets, and miles of new 
sidewalks will be laid. 

WINNIPEG, MAN.—The Board of Works has recom- 
mended that bids be called for construction of granolithic 
walks, sewers and pavements on a number of streets. Kz-t 
cost of sidewalks, $1,810; asphalt pavements, $19,220, and 
sewers, $47,833. 

HAMILTON, ONT.—Council will order a driveway to be 
constructed from Cherry Oak Park to Kerrs Point. Cost, 
$16,000, 

OTTAWA, ONT.-—Bids asked by N. J. Ker, Cy. Engr., 
until June 1 for about $10,000 sq. yds. of Pitch Lake as- 
phalt. 


MANUFACTURING PLANTS. 


FRANKLIN FALLS, N. H.—Franklin Mills Co. will 
erect an addition to their textile milis, to have a floor 
space of 14,000 sq. ft. W. C. Damon is Supt. 


NASHUA, N. H.—Fire destroyed the furniture and woven 
wire spring manufactory of J. M. Brown. Logs, $18,000). 

FRANKLIN, N. H.—M. T. Stevens will erect an addition 
to textile mills. 

BURLINGTON, VT.—The Leader Evaporator Co., Enos- 
burg Falls, Vt., will move their factory to this place and 
erect new buildings. 

MONSON, MASS.—Mill of the Crescent Woolen Co. at 
South Monson was burned. Loss, $20,000. 

FITCHBURG, MASS.—The plant of W. A. Garno Co., 
makers of packing boxes, hardwood flooring, etc, suffered 
$40,000 damages by fire. 

CHICOPEE, MASS.—Burtworth Carpet Co. will erect 
carpet mills on Front St.. consisting of two buildings. 
Brick, one story, 75 x 180 ft., and 30 x 125 ft., respect- 
ively. Cost, $15,000. 

SOUTHBRIDGE, MASS.—It is stated that bids are be- 
ing received for construction of a new building to be 
erected as an addition to plant of Stephen Richard Co., 
cutlery manufacturers. 


NAUGATUCK, CONN.—Plans are being prepared for a 
factory here for the Goodyear India Rubber Glove Co, New 
York office, 503 Broadway. 


WINSTED, CONN.—Wm. L. Gilbert Clock Co. will erect 
a four-story addition, 33 x 121 ft., to their factory. 


LE ROY, N. ¥.—The Le Roy Hydraulic Electric Gas Co. 
has increased its capital stock from $65,000 ‘to $19,000, 
and will enlarge factory. Chas. F. Prentice can probably 
inform. 


GLEN FALLS, N. Y.—Plans are to be prepared at once 
for a wood pulp and newspaper mill, consisting of sev- 
eral buildings, for Finch Bruyn & Co. 


KINGSTON, N. Y.—L. B. Howard has been awarded 
eontract for constructing lace silk gnd embroidery fac- 
tory for Kursheedt Mfg. Co. Brick, one story, 130 x 39 
ft., slag roof. Work to begin at once. Company also in- 
tends erecting another building in the near future. 


NEW YORK, N. Y.—Plans are being prepared by T. W. 
Lamb, Arch., 3 East 28th St., for a confectionery fac- 
tory to be erected at 421 West Broadway, for Ode & Gerb- 
ereaux, 419 West Broadway. Machinery has not yet been 
contracted for. 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are specially desired. 


ALBANY, N. Y.—Reported that Wallerstien Co. will 
enlarge shirt and collar factory, 

HAVERSTRAW, .N. Y.—The Lithocollo Fireproof Pla 
ter Co. will ereet four or five brick factory build . 
concrete foundations and steel truss roofs Boilers i 
gines, generators, pumps, feed water heaters, conveyor 
pulleys, belting and shafting will be installed H. ¢ 
Harding is Pres. and 9. Edward Eaton, 622 Hudson St., 
New York, is Treas. 

UTICA, N. Y.—J. J. Gilbert, Pres. Gilbert 
is considering plans for a four-story brick : i 
200 ft.. to mill The erection of a warehouse ji alse 
panned 

CAMDEN, N. J.—Koelle, Speth & Co., Archs., are pre 
paring plans for a brewery to be erected at Felmore and 
Bulson Sts., for Joseph Baumgartner Bids will soon be 
received, 

ELIZABETH, N. J.—The Loomis-Pettibone Gas Machin« 
Co., 52 William St.. New York, will commence to build in 
about eight months what will be the largest factory in 
New Jerrey Will comprise a power house, foundry, ma 
chine shop, ete Will have about 1,500 HP., using gas 
preducers and gas engines Plans will be prepared by 
company’s engineers. Leon P. Flustman is Treas 

CAMDEN, N. J.—Sub-bids are being received by Hen 
derson & Co., Ltd., contractors, 230 Heed Bldg, Phila 
delphia, Pa., for an addition to Dobbins Soap Co.'s factory 
at 17th and Federal Sts 

NEWARK, N. J.—Bids are being received by Alfred 
Waters, Arch., 22 Clinton St., for construction of a foun 
dry to te erected at Jabez and Gotthart Sts. for Morrison 
Foundry Co, Brick, one story, 00 « 120 ft 

BELVIDERE, N. J.—Plans are being prepared for an 
addition to plant of the Goodyear Welting Co. J. Frank 
Hayes, Water St., is Pres. 

PHILADELPHIA, PA.—Bide are being received by Ball 
inger & Perrot, 1200 Chestnut St., for a factory 
house to be erected at Second and Noble St. for L. Nox 

NEW KENSINGTON, PA.—It is reported that the United 
States Furnace & Foundry Co. will establish a plant here 
for the manufacture of hot air heaters, furnaces and sani 
tary goods. Chas. Bradley, of Pittsburg, is interested 

REYNOLDSVILLE, PA.—Chas. McSherry, Arch., 606 
Sixth Ave., Pittsburg, is preparing plans for a foundry 
and machine shop for the American Production Co. Cost, 
$150,000, 

WILLIAMSPORT, PA.—Chas. Gilpin, 2004 De Lancy St., 
Philadelphia, has been awarded contract for building a 
actorv for the Pintsch Compressing Co Work 
started this summer. 

COLUMBUS, PA.-—Grist mill of Allen Bros. was de 
stroyed by fire. Loss, $10,000 

PHILADELPHIA, PA.—Arey & Co., 428 Stafford, St, 
bas contract for building power house and box factory for 
Frestruth Bros. & Co. Cost, $30,000 Work will be 
gin at once 

John R. Wiggins & Co. have been awarded a contract 
for a ‘our-story factory building, 72 78 ft.. and a two 
story addition, 80 x 40 ft., to the present building at Powel 
and Sloan Sts., for Geo. W. Smith & Co. Cost, $50,000 
Amos W. Barnes, 134 South Ninth St., is Arch. 

SHARON, PA.—It is reported that the American Tri- 
motor Co. will erect a factory, consisting of several build 
ings. 

BRACKENRIDGE, PA.—Stated that large new build 
ings are to be added to factory of Allegheny Steei & 
Iron Co. 

ALLENTOWN, PA.—Plans are to be prepared at once 
fer repair and machine shops for the Lehigh Valley Trac- 
tion Co, to be erected at St. John St., South Allentown 
Alfred Clare, City, is Engr 

PHILADELPHIA, PA.—Plans have been completed by 
J. F. Stuckert & Sons, Arehs., 1421 Chestnut St., for 
tre rebuilding of J. B. Seybert’s factory at 230-22 North 
Wwth St Five stories, brick, 35 » 100 ft. and slug roof: 
eteam heat. electric lights, elevator, cement floors, ete 
will be installed 

WILLIAMSPORT, PA.—The Philadelphia & Reading R 
R. will erect additional repair shops here. W. 9. Fisher, 
of Reading, ie Gen. For. Car Shops. 

MIDDLETOWN, DEL.—Paker Bros., Aberdeen, Md, 
will erect a factory for canning corn, 

WILMINGTON, DEL.— South Wilmington Chemical 
Works Co. will erect a plant at C and Buttonwood Sts 
Work to begin at once. 

BALTIMORE, MD.—James E. Hooper will erect by day 
labor a new cotton mill, 400 « 100 ft., near Woodberry. 
Bare of building will be concrete. the rest brick, with a 
brick stack 120 ft. high. Between 5,000 and 10,(0? epindles 
will be installed, 

HAMBLETON, MD.—Peter Student will rebuild canning 
factory recently destroyed by fire. 

BALTIMORE, MD.—Chas. Morton will erect a chemical 
factory at 11-15 South Jav St. 

WILLIAMSPORT, MD.—R. H. Pollock Canning Co. will 
erect a factory consisting of three buildings. Cost, $30, 
000. Work to begin at once. 

WASHINGTON, D. C.—Bids are asked by 8. F. Meyers 
Bond Bldg., for construction of a laundry at 17th and 
Pennsylvania Ave., for the West End Laundry Co. Brick. 
three stories, 50 x 100 ft. Steam heating, boilers, electric 
lighting, elevators and laundry equipment will be installed 

WAVERLY, VA.—Reported that the Gray Lumber Co., 
of Petersburg, will move to this place and erect a planing 
mill and lumber plant. 

ROARING RIVBR, N. C.—Harper Hayes and Dr. E. T 
Pegram will build a cotton mill consisting of several 
hulldings. 

SALISBURY, N. C.—The Kesler Mfg. Co. will erect a 
mill building and equip it with textile machinery 

SALISBURY, N. C.—Mates-Beverly Fertilizer Co. will 
build a factory, 100 « 300 ft. Several warehouses are also 
to be erected. 

ROARING RIVER, N. C.—Hafper Hayes and Dr. FE. T 
Pegram, City, will erect a cotton mill at Golden River 
Falls 

SALISBURY, N. C.—The Mates-Beverly Fertilizer Co., 
of Baltimore, with a capital of $250,000, will locate its 
manufacturing plant in Salisbury. The main building, 
exclusive of warehouses, will be 150 x 300 ft. Work will 
be begun at once. 

COLUMBIA, 8. C.—Thomas and Benj. Tayior will bulid 
cotton-oil mill. 

CHARLESTON, 8. C.—Low bid for construgtion of 
ship fitting shop of the U. S. naval station was made by 
Grant Wilkins, Atlanta, Ga., for $145,000. Contract will 
probably go to him. 

ATLANTA, GA.—J. S. Stephens, of Cincinnati, 0., will 
build a cold storage plant on Means St. Cost, $100,000. 
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CORDELE, GA.—Higgston Lumber Co., of Pelham, 
will rebuild lumber mill here recently destroyed by fire. 
G. F. Grimsley is Supt. 

ORRVILLE, ALA.—Selma (Ala.) Cement Co. will erect 
a factory here. Cost, $800,000. Frank D. Sanbor, 21 
North Market St., Boston, Mass., is Pres. 

BIRMINGHAM, ALA.—Factory of the American Cast- 


ing Co., Tenth Ave., East Birmingham, was destroyed 
by fire. Loss, $25,000. Geo. H. Harris is Pres. 

SELMA, ALA.—Selma Portland Cement Co. will enlarge 
factory. 


HUNTSVILLE, ALA.—Congressman Loring of Massa- 
chusetts has been in this city looking for a site for a mill 
to manufacture paper from cotton stalks. 

WHITECASTLE, LA.—J. D. Clark, of Shreveport, and 
others, intend building a canning factory here. 

MANSFIELD, LA.—Wm. Goss and others have incor- 
porated company with $45,000 cap. stock and will erect a 
cotton seed oil mill, Cost, $25,000. 

LAUREL, MISS.—Laurel Cotton Mills Co. will erect an 
addition to mills. Cost, $100,000. 

CHATTANOOGA, TENN.-—Iron furnace is to be erected 
as an addition to present plant of the La Follete Iron & 
Railroad Co 300 coke ovens and other improvements 
are to be made. Cost, $1,000,000. H. M. La Follete is 
Pres. 

Site has been purchased at Alton Park by the Lion 
Spoke Works Co. for their factory. Plant will cost $25,- 
ooo, S. C. Blanchard, of Spring City, can inform. 

KNOXVILLE, TENN.—Bids will soon be received by 
Holston Furniture Co. for construction of proposed addi- 
tion to their factory. 

PADUCAH, KY.—Rumored that the Mengel Co. is soon 
to begin extensive improvements and additions to their 
plant here which will cost thousands of dollars to com- 
plete. 

WINCHESTER, KY.—Hagan Gas Engine & Mfg. Co., 
$75,000 capital, has secured a site for its new factory. 
Work to begin at once. D. L. Pendleton is Pres. 

ALLIANCE, 0O.—The McCasker Register Co., has in- 
creared its capital stock from $30,000 to $100,000 and 
will at once begin the erection of a brick plant, 40 x 110 
{t., two stories, especially designed for the manufacture 
of registers. 

CINCINNATI, O.—Brewery plant consisting of several 
buildings will be erected for the Jackson Brewery Co. 
Cost, $125,000. Work will not be started until fall. 

MARION, O.—Richards, McCarty & Bulford, Archs., 
Ruggery Bldg., Columbus, are preparing plans for a fac- 
tory here for the Marion Shoe Co. Brick, 40 x 140 ft., 
composition roof; steam heat, fire escape, window guards, 
nickel plumbing, etc., will be installed. 

The Marion Malleable Iron Works will rebuild its plant 
recently damaged by fire. Will be a main building with 
wings or two buildings; steel frame corrugated iron roof. 

LOGANSPORT, IND.—Car!l J. Horn, Arch., Masonic 
Temple, is preparing plans for a cigar factory for Wm. 
M. Elliott. 

RICHMOND, IND.—Richmond Canning Co. will erect 
a factory on Liberty Ave. 

PLYMOUTH, IND.—Factory of Plymouth Milling Co. 
was Cestroyed by fire. Loss, $30,000, 

MARINE CITY, MICH.—Geo. Denney will erect a fac- 
tory on Pearl St., for the manufacture of cement and 
brick. 

DETROIT, MICH.—Huebner Mfg. Co., Julius J. Hueb- 
ner, Mer., 236-50 Fort St., East, will erect an addition 
to sash, door and blind factory. Brick, three stories, 40 

40 ft. mill construction, composition roof, iron and 
steel, plumbing, etc., will be required.| 

GRAND RAPIDS, MICH.—The Arnold Electric Power 
Station Co., 1539 Marquette Bidg., Chicago, Ill., informs 
us that they have been given contract for shops to be built 
this summer by the Pere Marquette Ry. Co. at this place 
and at St, Thomas, Ont. The buildings to be erected at 
Grand Rapids will include the engine house, 85 x 434 ft.; 
machine, boiler and smith shop, 123 x 333 ft.; power house, 
66 « 83 ft.; storage house, 20 x 83. ft. The construction 
will be brick walls with wooden roofs carried on steel 
trusses. The power equipment will include three 125-HP. 
boilers, probably internally fired, one 100-KW. and one 
nO-KW. A. C. 250-volt. generators. Complete air, steam 
and water systems will be installed. The shops at St. 
Thomas will be practically a duplicate of those erected at 
Grand Rapids, but slightly smaller. The details of power 
equipment for St. Thomas have not as yet been completed. 

CHICAGO, ILL.—The plant of Maxwell Bros. box manu- 
facturers, at 2lst and Loomis Sts., was destroyed by fire. 
Loss, $75,000. 

J. E. Tilt Shoe Co., 3 Huron St., 
brick factory at 19- 27 Huron St. 

DANVILLE, ILL.—G. M. 


will erect a six-story 
Cost, $80,000, 


McDowell and others will 


,build roofing tile factory at Vermilion Heights. 


MILWAUKEE, WIS.—Plans are being prepared for a 
factory for American Steam Motor Co., to be erected at 
Jackson and Huron Sts. Cost, $25,000, 

WAUWATOSA, WIS.—Edward A. Bauer and 
will erect a furnjture factory. 

CLINTON, IA.—The Ulinois & Iowa Ry. Co., building an 
interurban line between Clinton and Davenport, will locate 
its power house, shops, car barns and head offices here. 

DES MOINES, IA.—Burlington (la.) Vinegar & Pickle 
Co. intend moving to this city and erect a new factory. 

Factory will be erected at 18th and Walker Sts. for the 
Gee Whiz Washing Machine Co. Brick, mill construc- 
tion, two stories, 150 x 60 ft. 

BRADSHAW, NEB.—Paul Steinberg, John Doran and 
others have been incorporated under the name of Brad- 
shaw Farmers’ Grain & Elevator Assn. Company will 
build a grain elevator. 

SOUTH OMAHA, NEB.—The Storz Brewing Co. will 
erect a plant. 

ST. LOUIS. MO.—Factory of Kay Pin Mfg. Co. was 
damaged by fire. Loss, $55,000. 

ORANGE, TEX.—C. W. McFarlane, City, will build a 
machine shop and foundry at Alexandria, La., at a cost 
of $50,000, 

ATHENS, TEX.—The Trinity Cotton & Compress Co. 
has been organized with $40,000 cap. stock, for the pur- 
pose of constructing a cotton compress. R. P. Wolford 
is one of the incorporators. 

HOUSTON, TEX.—W. G. Leggett Co. has been organ- 
ized with $10,000 cap. stock for the purpose of construct- 
ing a lumber mill, etc. 

Emmett Landry will erect a mill here for manufactur- 
ing shingles. 

PAYETTE IDAHO.—H. B. Orcutt, Mgr. Armour ice 
house, is figuring on a new plant to have double capacity 
of plant recently destroyed by fire or about 5,000 tons. 
Cost, $20,000. 


others 


DENVER, COLO.—Colorado Iron Works Co. has in- 
creased its capital to $500,000 and will erect several large 
buildings. 

Plans are being prepared for steel spring shops to be 
erected as an addition to plant of American Steel Spring 
Co. 

BELLINGHAM, WASH.—The Hackett Cold Storage 
Co. intende soon to build up one of the largest iadus- 
tries on the coast. 

EVERETT, WASH.—P. J. Farley of Seattle is here to 
locate a site for repair shops and car sheds. 

SANTA ROSA, CAL.—Simon Green of San Francisco in- 
tends to erect a shoe factory here in the near future 
Cost, $22,000. 

VANCOUVER, B. C.—The British Columbia Mfg. Co. 
will establish a shoe manufacturing establishment here; 
site bas been purchased. 

FORT FRANCES, ONT.—W. F. Brooks, of the Backus 
Brooks Co, Minneapolis, Minn., states that a 5,000-bbl. 
flour mill soon be built here. A pulp mill, paper mill, 
stave and barrel factory, wooden ware factory and saw 
mill were also assured. 

MONTREAL, QUE.—Carriage factory of B. Ledoux & 
Co., on Osborn St., was destroyed by fire. Logs, $250,000. 


MISCELLANEOUS CONTRACTS. 


WHARF.—Black Diamond, Cal.— 
has been sold to V. Flores. 

OIL TANKS.—Lordsburg, Cal.—Continental Oil Co. may 
establish tank distributing station at this place. 

WHARF.—San Pedro, Cal.—City, according to reports, 
may soon consider matter of building deep water wharf. 

ROCK CRUSHER.—Cescent City, Cal.—Clerk County 
Supervisors has been instructed to secure prices for rock 
crusher. 

LEVEE.—Alexandria, La.—New levee district may be 
created in Avoyelles Parish, hitherto unprotected from 
overflows. 

WHARF .—Victoria, B. C.—Messrs. Higgins and Elliott 
propose to construct wharf on submerged lands abutting 
on harbor. 

LEVEE.—Boonville, Ind.—Bids are asked until June 6 
for building levee in Campbell Township. R. D. O'Moore, 
County Audr. 

PHOSPHATE DEPOSITS.—Cornersville, .Tenn.—Large 
deposit of phosphate is reported to have been discovered 
near this city. 

ENGINE.—Rusk, Tex.—Rusk Manufacturing & Electric 
Light Co. is reported in the market for a 40-HP. auto- 
matic engine. 

FIRE ENGINE, HOSE.—St. Boniface, Man.—Town 
Council is about ‘to purchase fire engine and hose, ac- 
cording to reports. 

TELEPHONE SYSTEM.—Santa Rosa, Cal.—Sunset Tel- 
ephone Co. will install, it is said, telephone plant here to 
cost about $20,000. 

STREET SPRINKLER.—Seattle, Wash.—Board Public 
Works has been pereeerees to purchase electrical street 
sprinkler to cost $4,500 

DAM.—Elkhart, Ind.— st. Joseph & Elkhart Power Co. 
is said to be contemplating construction of new dam either 
at Bristol or Berrien, Mich. 

DRAINAGE.—Logan, Ia.—County Supervisors are being 
petitioned for construction of Allen and Willow Creek 
Ditches. Est. cost is $93,000. 

TUNNEL.—Chicago, Ill.—Geo. W. Jackson, Consult. 
Engr., is to prepare plans and estimates of cost for solv- 
ing tunnel problem of this city. 

LIGHT STATION.—Portland, Ore.—Bids are asked until 
May 31 for constructing Semiahmoo Harbor light station. 
Major W. C. Langfitt, U. S. Engrs. 

OIL COMPANY.—Austin, Tex.—Hardin County Oil Co. 
has been incorporated with $100,000 capital. mR. 
Thompson and R. M. Kirby are interested. 

DOCK IMPROVEMENTS.—Baltimore, Md. — Special 
election has ratified ordinance authorizing city to issue 
$6,000,000 of bonds for dock improvements. 

LEVEE WORK.—Memphis, Tenn.—H. N. Pharr, Ch. 
Engr., St. Francis Levee Board, is stated to have recom- 
mended large amount of new work for this year 

LEVEE.—Booneville, Ind.—Bids are reported asked un- 
til June 6 for constructing levee west of Millersburg, in 
Campbell Township. R. D. O. Moore, County Audr. 

PUMPING PLANT.—Baker City, Ore.—Local reports 
state that pumping plant will be put in at Humbolt mine, 
— other machinery, by Fortune Mining & Smelting 
0. 

DREDGING.—Shrewsbury River, N. J.—Bids are asked 
until June 10 for dredging. Col. C. W. Raymond, Engrs., 
Armory Bidg., New York, N. Y. (Advertised Engineering 
News.) 

IRON, STEEL, ETC.—Watervliet, N. Y.—Bids are asked 
until June 20 for furnishing iron, steel, etc., during en- 
suing year for Watervliet arsenal. Lt.-Col. D. M. Taylor, 
Comdg. 

OIL COMPANY.—Longview, Tex.—Longview Oil Co. 
has been incorporated with $10,000 capital to develop oil, 
gas and coal lands. C. A. Foster and L. J. Everett are 
interested. 

LEAD MINING.—Warren, Ill.—Babel Lead Mining Co. 
haa been incorporated with $50,000 capital and will de- 
velop 2,000 acres of mineral land. Byron W. Hicks is 
Gen. Mer. 

DAM, ETC.—Emmett, Idaho.—Stated that W. Grant 
Whitney, Payette, Idaho, and others, will expend $)0,- 
000 in constructing dam at Black Canyon and in buliding 
electric road. 

OIL LAND DEVELOPMENT.—Austin, Tex.—Sutherland 
Oil Co., recently chartered with $100,000 capital has se- 
cured large acreage of oil land. Sam’l White and E. F. 
Lanham are interested. 

OIL PIPE LINES.—Salinas, Cal.—County Supervisors 
have granted franchise to National Oil & Transportation 
Co. to lay pipe lines and to erect telegraph and telephone 
lines in Monterey County. 

ROCK AND EARTH EXCAVATION.—Detroit, Mich.— 
Bid of MacArthur Brothers Co., Chicago, Ill., of $2,419,- 
560, has been accepted for rock and earth excavation at 
West Neebish Rapids, Mich. 


Franchise for wharf 


Write our advertisers when you intend 
to buy your supphes and machinery for 
intprovements, or for carrying out 
your contracts. If gou do not find 
what gou want in our advertising pages 
write us for list of firms, and we will put 
gou in communication with them at once. 


RUBBLESTONE.—Newburyport, Mass.—Bids ar; 
until June 21 for rubblestone in jetties at New) 
Harbor. Lt.-Col. W. S, Stanton, U. S. Engrs. 
(Advertised Engineering News.) 

TELEPHONE SYSTEM.—Dexter, Tex.—Dext 
Gainesville Telephone Co. has been incorporat, 
$10,000 capital to construct telephone line. J. F 
and John Wright are interested. 

LOCKERS.—Fort McPherson, Ga.—Bidys are ack; 
June 11 for furnishing about 336 wall lockers 
fouble sets infantry barracks. Capt. B. B. Buck. 
‘Advertised Engineering News.) 

OIL LAND DEVELOPMENT.—Chester, Mont.—N 
Oil Co., recently incorporated with $1,500,000 es 
said to be preparing to at once begin drilling. © 
Bourne, Hill, Mont., is interested. 

CEMENT.—Columbus, 0.—Board Public Service 
to have awarded contract for cement for proposed y 
works dam in Scioto River to Kelley Island Lin, 
Transport Co., Cleveland, O., for $95,540. 

COPPER WIRE.—Montreal, Que.—Canadian Pacific | 
Co. has let contract to Dominion Wire Mfg. Co., Mon:: 
for 1,400 miles of copper wire, weighing 270 ip 
mile, to be used in telegraph line construction. 

LOCKERS.—Fort D. A. Russell, Wyo.—Bids asked 
June 14 for furnishing and installing wall lockers 
single field artillery barracks. Capt. W. S. Scott. ¢ 
U. 8S. A., Cheyenne. (Advertised Engineering News.) 

OIL PIPE LINE.—Monterey, Cal.—Palmer & Me 
401 Rialto Bldg., San Francisco, Cal., are stated to } 
been awarded contract for construction of oil pine 
from Coalinga district to tide water at Monterey. 
$100,000, 

CANAL.—Indianapolis, Ind.—Preliminary surveys . 
stated to have been begun under supervision of B. J. ° 
Jeup, Cy. Engr.; for proposed routes for canal to « 
vey water from "Fall Creek in White River at times 
high floods. 

TELEPHONE LINE.—Seymour, Tex.—Proffitt Teleph 
Co., recently incorporated with $40,000 capital stock, 
proposes to construct telephone line in Baylor, Archer 
and other counties. J. W. Proffitt and W. L. Payne ar 
interested. 

SLIP, REBUILDING TRESTLES.—San Francis: Cal 
—Plans have been completed for new slip which Sc ine 
Pacific Ry. Co. contemplates building north of present 
slip. Rebuilding of First and Seventh St. trestles is 
contemplated. 

DYKE.—Ellenville, N. Y¥ -—Bids are asked by the Tru 
tees Firemen’s Hall, until June 7 for building a concre: 
dyke along the banks of the Beerkill Stream. W. D. Cu 
ningham, Clk. Wm. S. Doyle, Pres. (Advertised F 
neering News.) 

RIVER IMPROVEMENT.—Boston, Mass.—State House 
of Representatives has passed bill ‘appropriating $50,000 
for improvement of Annisquam River in Gloucester. Work 
will be done under supervision of State Harbor and Land 
Board, Boston. 

CEMENT.—Pittsburg, Pa.—Bids are asked by Count y 
Commissioners until May 28 for cement necessary for 
constiuction and, repair of county structures for ensuing 
year. About 2,000 bbls. will be required. Chas. Davis 
is County Engr. 

DIKING.—Williamsport, *Pa.—Bids are asked until June 
22 for the construction of about 5,000 ft. of diking of 
either timber, masonry, or concrete and steel. Jas, F 
Fisher, Cy. Engr.; J. J. Galbraith, Cy. Clk. (Advertised 
Engineering News.) 

BORING FOR OIL, ETC.—Dallas, Ore.—Polk County 
Salt, Gas & Oil Co. has been incorporated with $100,000 
capital to manufacture salt and bore for oil and gas. A. 
L. Mills, Portland, Ore., and H. Kirschberg, Independ- 
ence, Ore., are interested. 

WIRELESS TELEGRAPH STATIONS.—Montreal, Que. 
—American Marconi Co. has niade contract with Canadian 
Government in behalf of Canadian Marconi Co. to estab- 
lish system of seven wireless stations between this city 
and Straits of Belle Isle. 

CANAL CONSTRUCTION.—Port Huron, Mich.—W. J. 
Gawne Co., Cleveland, O., bid $80,924 for constructing 
uncompleted part of canal from Lake Huron to Black 
River. Bids were opened by R. D. O’Keefe, Supt. Pub. 
Wks., Port Huron, May 16. 

DREDGING.—Deer Grove, Ill.—Directors of Drainage 
District No. 1 have decided to have main drainage ditch 
and laterals cleaned and deepened. Work will require 
use of large dredge on about six miles of the work and 
will cost in all about $12,284. 

PUBLIC BATHS.—New York, Y.—Board of Estimate 
and Apportionment has fs Mab he about $1,050,000 for 
construction of public baths. Of this sum, $633,000 is for 
four baths in Manhattan, $345,000 for three in Brooklyn, 
and $75,000 for one in the Bronx. 

CONCRETE RETAINING WALL.—Binghamton, N. Y.— 
Plans and specifications are being prepared for proposed 
retaining wall to be built by Water Commissioners along 
north bank of Susquehanna River from Tompkins St. 
bridge to Crandall & Stone Factory. 

DAM.—Boston, Mass.—Acting Secretary of War Oliver 
has approved application of State of Massachusetts for 
construction of dam across Charles River between Boston 
and Cambridge to enable carrying out of a $3,000,000 san- 
itary improvement scheme for Boston. 

RECONSTRUCTING DOLPHINS.—San Francisco, Cal. 
—Chief Engineer Norton has reported to Harbor Commis- 
sioners that it would cost $70,000 to reconstruct the dol- 
phins between ferry slips 3—4, 4—5, 5—6, at the Ferry 
Bidg., providing cylinder piers were used. 


DREDGE, PONTOON PIPE LINE.—St. Louis, Mo.— 
Plans and specifications for construction of self-propelling 
dredge and pontoon pipe line are on file at office Engi- 
neering News, 220 Broadway, New York. Bids asked unti! 
June 25, as advertised in Engineering News. 

FIRE DEPARTMENT APPARATUS.—Montreal, Que.— 
Supplemental estimates of Council Fire and Light Com- 
mittee call for $5,000 for hose and salvage covers, $4,()) 
for repairing old water tower, $10,000 for hydrant valves, 
$24,829 for new apparatus, and $6,165 for repairs to ap- 
paratus. L. O. David is Cy. Clk 

TRESTLE, SIDINGS, ETC.—Sandy Hook, N. J.—Plans 
and specifications for construction of trestle, sidings and 
approaches for Sandy Hook Proving Ground are on file 
ut cffice of Engineering News, 220 Bradway, New York. 
Glen F. Jenks, Acting Q. M., U. S. A., is in charge of con- 
struction. Bids are fet until June 20, as advertised in 


) 
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Engineering News, 

DRAINAGE WORK.—Hallville, Ont.—Bids are asked 
by Hugh Martin, Township, Cik., until June 4 for con- 
structing Castore extension and eight concession drains. 
About 76,112 cu. yds. of excavation is required; also four 
highway bridges and one culvert. Dunn & Fullerton, Win- 
chester, Ont., are Township Engrs. 
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oni 7AY.—Chattanooga, Tenn.—It is understood that 

RAMWAS Waft Co., which has applied for incorpora- 

with $20,000 capital, will build tramway from Wal- 

*s Ridge Coal Fields to Hill City; also aerial tram- 

over Tennessee River to this city. H. H. Hinson, 
imbia, 8. C., and J. S. Cannon, Chattanooga, Tenn., 
interested. 

STEAM PIPE RENEWING, ETC.—National Soldiers 

me, Va.—Bids are asked by the Treasurer, Southern 
; inch National Home for Disabled Volunteer Soldiers 
ntil June 10 for renewing and covering about 10,500 ft. 

f steam pipe. B. A. Beeson, Treasurer. Instruction to 
t dders, bidding sheet and specifications are on file at of- 
@ { Engineering News, 220 Broadway, New York. 

LOCKS, WALLS, ETC.—Wheeling, W. Va.—Following 

rg Saeed by Major G. A. Zinn, U. S. Engrs., 
viiy 16 for construction of lock walls and guide walls for 
Dai No. 11: Aetna Construction Co., W heeling, W. Va., 
$414,250: Jacob Eichen, Evansville, Ind., $448,509 ; Sher- 
“dan Kirk Company, Madison, Ind., $550,114; T. A. Gil- 

‘spie, Pittsburg, Pa., $457,510; Baker & Egan, Pittsburg, 
Pa., $492,250. P 

DAM, CANAL, ETC.—Boise, Idaho.—Specifications and 
bidding sheet for construction of dam, spillways, canal 

1d gates, involving about 280,000 yds. rock work and 
150,000 yds. earth work, on Snake River, near Minidoka, 
idaho, are on file at office of Engineering News, 220) Broad- 
way "New York. Work is part of U. S. Government 
Rec lamation project and bids are asked until July 2, as 
advertised in Engineering News. 

RIVER IMPROVEMENT WORK.—Cleveland, 0.- Ac- 
cording to estimates of Assistant City Engineer Sturte- 
vant, who has prepared plans for widening and straight- 
ening of the Cuyahoga River for 3.6 miles south of Jef- 
ferson St., the work will cost about $1,118,000. Of this 
sum city will pay $318,000 and remainder will be paid 
by Cuyahoga Realty Co., composed of J. B. Perkins Gov 
Myron T. Herrick and others. Wm. J. Carter 1s Cy. 
Ener. 

MINING.—Oshkosh, Wis.—The Pluto Gold & Copper 
Mining Co., Rawlins, Wyo., has let a contract to O. P. 
Quintrell and F. A. Allen, of Dillon, Wyo., for driving a 
tunnel 800 ft. long on their property, next to the Ferris- 
Haggerty mine, near Dillon, Wyo. They will put in a 
70-HP. engine, air compressor, several air drills, and will 
begin work as soon as possible. Two cabins are to be 
built at once; a force of men are at work already getting 
out the timbers, making roads, etc. H. O. Granberg is 
Pres., Oshkosh, Wis. 

SUCTION DREDGE.—Philadelphia, Pa.—Following bids 
were received by Major James C. Sanford, U. S. Engrs., 
May 18 for construction of suction dredge for use on Del- 
aware River: Maryland Steel Co., Sparrow's Point, Md., 
dredge, $353,000; steam arrangement for operating dump- 
ing gates, $9,400. Cramp Ship & Engine Building Co., 
dredge, $446,000; steam arrangement, $6,000. New York 
Shipbuilding Co., Camden, N. J., dredge, $389,000; steam 
apparatus, $7,600. Fore River Ship & Engine Co., Quincy, 
Mass., dredge, $440,000; steam apparatus, $5,855. 

TUNNEL WORK.—Boston, Mass.—Bids are asked by 
Boston Rapid Transit Commission, 20 Beacon St., until 
June 9 for construction of connection of East Boston Tun- 
nel with subway at Scollay Sq. With reference to above 
work Howard A. Carson, Ch. Engr., writes that it will 
require about 700 cu. yds. earth excavation, removal and 
disposal of about 300 cu. yds. concrete masonry, furnish- 
ing and placing 400 cu. yds. concrete made with Port- 
land cement mortar, setting in place and securing about 
47 tons steel and iron, removing and resetting about 10 
tons steel; also removing about 20 tons of steel. Other 
items of work are: Furnishing and laying brick masonry 
for catchbasin, laying vitrified pipe furnished by Com- 
mission and furnishing and applying skin of Portland 
cement, also waterproof coating furnished by Commission. 

BOILERS, STOKERS, ENGINES, ETC.—Pittsburg, Pa. 
--Reisinger-Prather Co., Engineers and Contractors, Fi- 
delity Bldg., Pittsburg, have secured the contract for 
lighting, heating, power and plumbing equipment for the 
new John D. Rockefeller Building, Bank and Superior Sts., 
Cleveland, O., of which Knox & Elliott, Cleveland, were 
Archs. Reisinger-Prather Co will buy all material, con- 
sisting of high pressure water tube boilers, automatic 
stokers, steam engines direct connected to and including 
electric generators, switchboard, electric wiring throughout 
the building, pumps, feed water heater, high pressure 
steam piping, complete heating system with mechanical 
ventilation for first floor, etc. Sub-bids are now being 
recervec for detail material. "ue company also has new 
work in connection with Mansfield & astern Traction Co., 
Pennsylvania Portland Cement Co., and Hollenden Hotel, 
Cleveland, O. 


MINING NOTES. 


STAMP MILL.—Sumas, Wash.—Red Mountain Mining 
Co. contemplates putting in a stamp mill. 

STAMP MILL.—Arizona.—Golden Fleece Mining Co. of 
Bisbee, Ariz., is stated to be preparing to erect a 10-stamp 
mill. 

MINING PLANT.—Blue River, Ore.—Big Four Mine is 
reported to be preparing to erect plant this season as well 
as to install a power plant. 

SMELTING FURNACES.—Murray, Utah.—The Ameri- 
can Smelting & Refining Co. will, it is said, add two more 
furnaces to the battery at this place. 

MINING.—Stateline, Utah.—Creole Mining & Milling 
Co. has been incorporated with $500,000 capital. W. J. 
McBurney and Wm. Brown are interested. 

STAMP MILLE.—Redding, Cal.—Local reports state that 
capacity of Fairview mill is to be increased by aition 
of ten stamps immediately. Joe. Porter, Supt. 

CONCENTRATING PLANT.—Solomonsville, Ariz.—The 
Kenachee Mining Co., operating below this place is re- 
ported as preparing to put in a concentrating plant. 

COAL MINING.—Cumberland, Wash.—The Fred Nolte 
Co. is stated to be preparing to install new fan at its 
coal mines and also to build new bunkers, trestles, tram- 
ways, etc. 

MINING.—Spokane, Wash.—Emma Ruth Mining & 
Milling Co. has been incorporated with $500,000 capital. 
H. Mathews and H. F. Nather, Spokane, Wash., are in- 
terested. 

TIN MINE.—Gaffney, S. C.—Carolina Tin & Develop- 
ment Co. has been incorporated with $23,000 capital stock 
to operate tin mine. J. A. Campbell and D. C. Ross are 
interested. 

CONCENTRATING PLANT.—Hillsboro, N. Mex.—Good 
Hope & Bonanza Gold Mining Co. will erect concentrat- 
ing plant in this district. James A. Holley, Charleston, 
W. Va., may’ be interested. 

CYANIDE PLANT.—Randsburg, Cal.—Angelus placer 
claims at Fremont’s Park about 18 miles from Ransburg, 
have been sold to C. A. Griffin, Los Angeles, Cal. He 
will at once erect cyanide plant. 


MINING.—Bossburg, Wash.—G. B. Dennis, C. E. Mitch- 
ell and J. C. Kleber, of Spokane, Wash., have organized 
company to work the molybdenum mines 15 miles east 
of this place. A mill will be erected. 

MILLING PLANT.—Winnemucca, Nev.—Local paper 
quotes D. N. Smith, Supt. Iowa Chief Mining Co. of 
Good Hope Mining District, as stating that company will 
soon erect a milling plant on its property: 

REDUCTION PLANT, CONCENTRATOR.—Prescott, 
Ariz —Local reports state that Pfau Gold Mining & Re- 
duction Co. having uncovered large body of gold ore in 
its properties will install 100-ton reduction plant at 
once. Local reports also state that 60-ton concentrating 
plant with all necessary equipment will soon be installed 
at the Poland to work the ores from the two groups ot 


mines. 
MEXICO. 
RAILWAYS, 


CITY OF MEXICO.—Concession held by Kansas City, 
Mexico & Orient R. R. Co. for construction of railroad 
from Minaca to mining district of Jesus Maria, Chihua- 
hua, has been cancelled by Mexican Government at re- 
quest of railroad company. 

Concession for the construction of the Ocotlan & Jamay 
R. R. has been modified, extending time for delivery of 
first section of road to June 6, next, and completion of 
whole line to June 6, 1906. Lic. Rafael Pardo, City of 
Mexico, is legal representative of company. 

CITY OF MEXICO.—Lewis Kingman, Ch. Engr., Mexi- 
can Central R. R., writes us that while it is true that the 
railroad company is locating a line between Mexico and 
Tampico, and have run a line from Jabouera to Tuxpan, 
they are not, however, building any road, nor do they an- 
ticipate doing much for several months to come. It is 
probable that company will not do anything toward grad- 
ing during 1904. Mr. Kingman also writes that they are 
not making any preparations to extend the Guanajuato 
Branch, from Marfil to Guanajuato, as was recently re- 
ported. 


STREET AND ELECTRIC RAILWAYS. 


GUADALAJARA.—The Electra Sociedad Anonima, Jose 
Maria Bermejillo, Pres., contemplates installation of elec- 
tric line in this place and suburbs. It is stated that 
over $1,200,000 is to be spent for machinery and im- 
provements, not counting the cost of construction and 
equipment of road. 


BUILDINGS, 

CITY OF MEXICO.—Catholic Banking Co. will erect a 
new bank building here. 

GUADALAJARA.—Architect Carlos L. Strange, of this 
city, has prepared plans for large hotel to be erected on 
Alacran Island, in Lake Chapala. 

MONTEREY.—Plans are stated under consideration for 
new union depot at this place. 

TLALPAM.—A fund is being raised here for construc- 
tion of a hospital building. 


WATER-WORKS, 


DURANGO.—Jose O. Sepulveda, of this city, has ap- 
plied to Mexican Government for a concession to estab- 
lish a system of irrigation in State of Durango. 

GUADALAJARA.—Manuel Cuesta, of this city, is pre- 
paring to establish a large irrigation system in _ this 
state. He is authorized, under the terms of a concession 
obtained from Mexican Government to irrigate 300,000 
acres of land from Lake Chapala. Right is also granted 
to obtain power for irrigation purposes from Santiago 
River, between the falls of Juanacatlan and Poncitlan. 
Canals will be built through the lands north of the lake 
and pumps will be placed at the lake to afford water for 
the canals. The pumps will be operated by electric power 
derived from the Santiago River. 

HERMOSILLO,—Sonora.—Engineer Tomas Fregoso has 
been ordered by Governor Rafael Izabel of this State to 
make plans for the irrigation works to be constructed in 
various parts of Sonora. 

IGUALA, GUERRERO.—Engineer Jose Maria Velasquez 
and Lic. Miguel S. Macedo, both of the City of Mexico, 
will establish large irrigation system in this district. 
Concession from the Mexican Government has been ob- 
tained to use the waters of the Tuxpam, Lagoon and 
Amates and Tuxpam Rivers for the purpose. They are 
also authorized to establish an electric power plant. 

MONTEREY.—Governor Bernardo Reis, of State of 
Neuvo Leon, is stated to have awarded concession for 
construction of complete water-works and, sewer system 
for this city to National Water-Works & Guarantee Co., 
Seranton, Pa. Proposed works will cost about $3,000,000 
gold. 


SEWERAGE, 


SAN LUIS POTOSI.—Stated that city council has ap- 
proved plans for proposed sewer system to be constructed 
ere. 


STREETS AND ROADS. 


GUADALAJARA.—Jalisco State Government is reported 
to have made tentative contract with Mexican Asphalt 
Paving & Construction Co., City of Mexico, for 22 blocks 
of asphalt pavement in city. Contract will amount to 
about $80,000. 

GUADALUPE Y CALVO, CHIHUAHUA:—Engineer L. 
W. Knotts, Parral, has completed preliminary survey for 
proposed wagon road to be built from connection with the 
Parral & Durango R. R. to this place. Construction of 
road will cost about $60,000, of which the state will pay 
one-third, the Federal Government one-third and private 
individuals and corporations the remainder. Governor 
Luis Terrazas, of Chihuahua, is interested. 


MANUFACTURING PLANTS, 


CHIHUAHUA.—Company operating the Dolores mine in 
this state will erect a saw mill. Erection of a reduction 
plant is contemplated. J. Gordon Hardy is Gen. Mgr. 

MEXICO.—Eastwick Engineering Co., 42 Broadway, 
New York, has. contracts for construction and equipment 
of two 1,000-ton sugar plants in Mexico and Porto Rico. 
It will probably be several weeks before sub-contracts 
for machinery, involving expenditure of about $500,000 
will be awarded. 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are specially desired. 


ACAPULCO, GUERRERO.—It is stated that Pacific 
Steel Co., San Diego, Cal., recently organized for erecting 
and operating a large steel plant at the mouth of the 
Balsas River, in this state, has obtained a number of 
extensive iron ore properties in the state of Michoacan a 
well as in the vicinity of the site of their proposed plant 
A test is now being made of the iron ore from the field 
situated near the mouth of the Balsas River, and as 
soon as its character is definitely determined and the 
plans can be prepared the work of constructing the iron 
and steel plant will be begun by the company. It is re 
ported that company will also erect an iron and steel 
plant at San Diego, Cal. 

MAZATLAN, SINALOA.—Compania Industrial Agricula 
of this place, which operates shoe factory and tannery, 
contemplates enlarging its plant. Ricardo Careaga is 
Pres. 


ORIZABA.—Contract for structural iron work for the 
Orizaba jute mills to be erected here as addition to pres 
ent mills, has been let to Messrs. Garret & Hawke, City 
of Mexico. 

TORREON, MEX.—Steam candy factory of Fabrica San 
Francisco, S. A., has been destroyed by fire, with $125 
oo loss; insurance, $75,000. Company had printing outfit 
and box factory. Jose Madera and John Nicholopulus 
were interested. 

MINING AND MISCELLANEOUS. 

CAMPECHE.—John R. Markley and associates are de- 
veloping tract of 3,000,000 acres of land in this state 
Among other improvements is a railroad which they are 
building through the property. They will establish lum 
ber mills on the land with the view of utilizing the val 
uable timber. Lumber yards will be established in the 
City of Mexico and at other places in Mexico 

CANANEA, SONORA.—The Sonora River Placer Min- 
ing Company will install a larger pump on its property 

CHIHUAHUA, MEX.—San Luis Mining Co., Louis Ross, 
Mer., operating in Durango, will install larger pumps 
and new hoists. 

CHIHUAHUA.—Management of Dolores mine are con 
sidering plans for reduction plant. 

CITY OF MEXICO.—Important improvements are to be 
made to city slaughter house. 

CITY OF MEXICO.—Local reports state that W. H. Al 
exander of this city, will go to New York to organize a 
company capitalized at $1,000,000, to operate a stock yard 
within the federal district, near here. He will make all 
arrangements for erection of buildings, which are to com 
prise the new yards, and which will cost about $300,000 

CITY OF MEXICO.—Mexican Government will establish 
wireless telegraph stations at Topolobampo and Rosarito, 
on the West coast. Engineer Fransisco Romero will have 
charge of construction. 

CITY OF MEXICO.—According to reports from State 
of Oaxaca, Charles Hamilton, San Francisco, Cal., and 
others, are planning erection of 100-ton smelter in’ that 
state. 

CITY OF MEXICO.—I. Z. Mason, Cleveland, O., has 
secured options for possession of La Pursima mine and 5 
other claims in Penoles District, State of Oaxaca Mr 
Mason has left for Chicago, Ill., and it is probable that 
company will be formed for development of property 

CITY OF MEXICO.—Mexican Government has appointed 
Engineer Natividad Gonzalez chief of commission to pre- 
pare plans for dredging and improving the harbor at 
Guaymas. 

CULIACAN, SINALOA.—Company is being orgnized 
here to install a new telephone exchange and to build 
and operate long distance lines throughout the state. 
Governor Francisco Canedo may be able to give infor- 
mation. 

CUMPAS, SONORA.—Transvaal Copper Co. will build 
a smelter at this place. O. L. Neer is Supt. 

GUADALAJARA, JALISCO.—It is stated that 
work will be begun soon by corporation organized by 
Charles Kratz, formerly of St. Louis, Mo., for development 
of clay, marble and cement industries in this state. A. R 
Urrea, Sobdad Development Co. will let contracts. It 
said that considerable amount of American 
etc., will be purchased. 


GUADALAJARA.—It is said that interest represented by 


Dwight Furness, of Guanajuato, propose to establish large 
smelter in this city. 


active 


is 
machinery, 


GUANAJUATO. —Guanajuato Consolidated Mining & 
Milling Co. is to install a large cyanide plant at its mines 
here, according to reports. 

MAPIMI, DURANGO.—E. F. White has 
establish a reduction plant in this district. 


MAZATLAN, SINALOA.—Lewis Warfield contemplates 
— a reduction plant here of daily capacity of 10) 
ons. 


PARRAL.—It is stated that Eugene Davise, Washington, 
D.C., will make improvements to mining property in this 
district, in which he is interested. 

SANTA LUCRECIA, TABASCO.—Tabasco Plantation Co 
will expend more than $1,000,000 in improvements upon 
its plantations in this state, according to reports. J. C 
Fitfield, Minneapolis. Minn., Asst. Mgr., who is now vis 
iting the plantations, is quoted as saying that a large 
sugar mill, which will ultimately have a capacity of 2,500 
tons daily, will be erected. 

ZACATECAS.—Arrangements are reported under 
for erection of 20-stamp mill on property of the 
Mining & Milling Co. of Zacatecas. 


U. S. POSSESSIONS AND CUBA. 


SUGAR FACTORY.—Cuba.—Interests identical 
those of United Fruit Co., Boston, Mass., are stated to 
have decided to construct 3,000-ton daily capacity sugar 
factory on Bay of Nina, Northeast Cuba. 

WATER-WORKS.—Manila, P. 1.—Contract for tank 
trestle, and pumping plant for water-works for Fort Will- 
iam McKinley was let April 22 .to Dyer Bros., Golden 
West Iron Works, San Francisco, Cal. 

MARKET, WATER MAINS EXTENSION, ETC —Guay- 
ama, Porto Rico.—Mayor Fernando I.ugo Vina was to sell 
$140,000 of city bonds May 21, proceeds of which were to 
be used for construction of a market, cemetery, extension 
of water mains and a new reservoir, a hospital, city hall 
complete electric light plant, sanitary sewernge system, 
slaughter house and the paving of streets and construc. 
tion of sidewalks and gutters for the City of Guayama 
proper; and construction of new cemetery,slaughter house 
installation of a system of public street lighting and _er-c- 
tion of a reservoir and laying of pipes for the distribution 
of water for the town of Salinas: also for erection of a 
slaughter house, installation of system of public street 
lighting, construct'on of a wooden bridge over the stream 
which now separates two parts of the town and the con- 


struction of a wall or embankment for the town of Ar- 
royo. 
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FOREIGN CONTRACTS—EXPORT NEWS. 


ELECTRIC LIGHTING.—Talavera de la Reina, Spain 
Scheme has been drawn up for contract for public light- 
ing of this place by electricity 


DREDGES.—Huelva, Spain —The “Junta de Obras de 


Puerto” will open bids July 3 for five dredges. Guaran- 
tee 5% Particulars to be had of the Secretary of the 
Junta 

STEAM HEATING PLANT.—Valenciennes, France 


Nord.—Contract will be let June 10 for low pressure steam 
heating plant for Female School of Valenciennes. Apply 
to Mairie 

RAILWAY.—Belgium.—Tenders are invited “for con- 
struction of railway from Carfontaine to Jamagne, up to 
June 11 Est. cost is $416,700 and tenders will be re- 
ceived at La Bourse, Bruxelles. 

HARBOR IMPROVEMENTS.—France-Algeria.—Law has 
been passed sanctioning expenditure of $420,000 for im- 
proving port of Bdéne Work includes construction of 
quay, erection of platforms and dredging. 

DAM.—Pietermaritzburg, Natal, S. A.—Town Council 
wijl, it io said, have bill introduced in Natal House of 
Assembly, to authorize raising of $1,000,000 for construct- 
ing SO0-ft. high dam at its Edendale water-works. 

TUNNEL.—Paris, France.—French Chamber of Com- 
merce in London, Eng., and French Chamber of Com- 
merce in Paris, are attempting to revive channel tunnel 
project It is estimated that $25,000,000 would be requi- 
site for its construction. 

WATER SUPPLY.—Cape Town, Cape Colony, 8. A.— 
Local corporation has had bill before Cape House of As- 
sembly to sanction loan of $10,000,000 for its supplemen- 
tary water supply project. Work would require about 20 
miles of pipe, besides large quantities of cement. 

ELECTRIC TRACTION SYSTEM.—Lancaster, Lancas- 
tershire, Eng.—British firm of Robert W. Blackwell & Co., 
Ltd., has secured contract for extension of municipal elec- 
tric traction system of this place Considerable of the 
equipment probably will be of American manufacture. 

ELECTRIC TRAMWAY CONCESSION.—Bilboa, Spain.— 
Adjudication of tenders for construction and working of 
electric tramway in Bilboa will be made by Director-Gen- 
eral of Public Works. Madrid, July 6. Application for 
this franchise has already been made by the Compania 
Vizeaina de Electricidad. 

RAILROAD.—Japan.—Sanyo Ry. Co, is reported to be 
considering building line between Shimonoski and Fusan 
stations, about 120 miles, and an extension of the rail- 
way from Asa station, Yamaguchi prefecture, to the coal 
mine at Onine-Maru, about 13 miles. The cost is esti- 
mated at about ©! 270,000, 


ELECTRIC TRAMWAY.—Bloemfontein, Orange Free 
States, 8. A.—By recent successful floating of its loan, this 
municipality is stated to have secured requisite funds to 
proceed with construction of its electric tramway. R. 
Hammond, M. I. BE. E., London, Eng., Consult. Engr. for 
the Municipality, has been preparing necessary plans, etc. 
for its installation. 

TRAMWAY LINES.—Adelaide, Australia.—Municipal au- 
thorities of this place are reported to have resolved that 
owing to dissatisfaction with present tramway system the 
Government should purchase the lines with a view to 
their electrification and ultimate operation by the munic- 
ival Council. There are about 50 miles of lines at present 
in operation in Adelaide, mostly steam. 

RAILWAY.—Peru, So. Am.—As recently stated in these 
columns, bids are to be opened in July for the construc- 
t'on of a railway from Pisco to Lima, Peru. The Peru- 
vian Legation at Washington has kindly sent us a map 
showing the route of this proposed line and also of sev- 
eral other projected roads. The map and a copy of the 
law for the constructing railways in Peru may be seen 
at the office of the Legation in Washington, or at the 
office of Engineering News, New York. 

TRAMWAYS.—Shanghai, China.—As stated in our issue 
of May 19, propositions are asked by Daniel, Fearon & Co., 
of Shanghai, at their New York office, 90-96 Wall St., for 
the purchase of a 21-year franchise for constructing and 
working about 23 miles of electric road in the Foreign Set- 
tlements of Shanghai The advertisement calling for tond- 
ers appears in our advertising pages. In addition to the 
information published last week, it may be noted that the 
same conditions will be considered as were inserted in the 
contract made to the Brush Engineering Co., of London, 
Eng., cxcept that the gage is optional and the deposit 
must be $25,000 instead of $10,000, as formerly. The road 
will be built in five sections, including 54 miles of double 
track. The firm installing the improvement will be al- 
lowed to collect from first-class passengers 6 cts. (Mexi- 
can?) each for a maximum distance of 14% miles, and from 
second-class 2% cts. (approximately) for the same dis- 
tance, Work must be well under way inside of 12 months 
from date of contract, and construction must not be sus- 
pended at any time longer than six months. The operating 
company must agree to sell to the council ite privileges 
at the end of 21 years. A copy of the conditions may be 
seen at the office of Fearon, Daniel & Co. This firm would 
be glad to hear from persons interested in motor cars, but 
it is absolutely no use to send printed matter relating to 
parts of electric road, as only propositions for the entire 
line are wanted. 

GERMANY. 

GAS WORKS.—Wolfenbuttel.—This city will erect gas 
works. 

GAS WORKS.—Coswig, 8.—The 
cided to erect gas works here. 

CEMENT WORKS.—Neubeckum.—Borchardt & Co. have 
decided to build cement works here. 

GAS WORKS.—Zeitz.—City Council has decided to build 
electric works here at a cost of 300,000 marks. 

ELECTRIC WORKS.—Forst i. L.—The ‘“Stadtverwal- 
tung’’ intends to build electric works at this place: 

GAS WORKS.—Krempe.—This city will build gas works 
under supervision of Magistrate or Burgermeister Ruh, in 
Krempe. 

ELECTRIC WORKS.—Biebrich.—Local electric works is 
to be enlarged; work consists of increase in boiler capacity 
and engine room, 

POTTERY.—Oldenbuttel.—The ‘‘Hooper Ironwerke,”’ G. 
m. b. H., in Osterholz-Scharmbeck, intends to build a pot- 
tery in this place 

SUGAR REFINERY.—Rosnitz, 8S. A.—The Rosnitzer 
Zucker-Raffinerie intends to build a raw sugar refinery to 
cost 600,000 marks. 

WATER-WORKS —Eutin.—This city is to have water- 
works in the near future. 150,000 marks have been ap- 
propriated for this purpose. 

BRICKYARD.—Warnscorf.—Local Stadtvenwaltung con- 
templates erection of a brickyard and works. ‘improved 
machinery will be installed, 


“Gemeinderat’’ has de- 


BRIQUETTE PLANT.—Lauban.—The firm “‘Gluckauf,”’ 


A. G., of Lichtenau, will erect a briquette plant in 
Lauban. Work will be commenced shortly. 
ELECTRIC STREET RAILWAY.—Pirmasens.—The 


Stadrath has decided to build an electric street railway. 
rhe ‘‘Stadtverwaltung’’ will have charge of the work. 

WATER-WORKS.—Friedrichshain i N. L.—The Glashut- 
tenwerke von Poncet in Friedrichshain will erect water- 
works with electric pumping station at this place. 

GAS WORKS.—Liegnitz.—Local gas works is to be ex- 
tensively enlarged. Architect Herm. Korner will have 
charge of the work, which is to cost 300,000 marks. 

HARBOR IMPROVEMENTS.—Frankfurt on M.—The 
Stadtische-Hafen-Komission, Frankfurt on M., Wedelgasse 
1, has appropriated 7,360,000 marks for harbor improve- 
ments here, 

ELECTRIC WORKS.—Friedenau. —Elec tric works will be 
erected by the * ‘Gemeinde Friedenau,’’ at an estimated cost 
of 400,000 marks. Work is to be commenced in July. 
Contracts have not been let as yet. 

ELECTRIC WORKS.—Waldheim in Saxony.—Electric 
works wil be »uilt by this city under the supervision of the 
Stadtbaurat, which is in this case the Chemnitzer-Elek- 
rizitats Akt. Ges. in Chemnitz, Dorfstrasse 52. 

FACTORY.—Munchen-Gladbach._Carl Karthaus_ will 
erect a waste factory here to cost 150,000 marks. Ma- 
chinery as well as heating and lighting plant is wanted. 
Herr Franz Gatzweiler has charge of the work. 

WATER-WORKS.—Fendenheim hei Mannheim.—This 
community has decided to erect water-works, under 
supervision of Kultur-Inspector Wallieser, of Heidelberg. 
Water towers, pumping station engines and boiler plant 
are wanted. 

PUMPING STATION.—Wilhelmshaven.—The delivery 
and erection of a pumping station with electric motors, 
etc., for the new dry-docks, Nos. 4 to 6, will be let on 
June 20. Conditions will be sent on receipt of 3.50 marks. 
Apply to Annahme-Amt der Kais. Werft. 

MANUFACTURING PLANT.—Oberreichenbach i Vgtl.— 
Large flannel works of Gebr. Walther, which recently 
burned here, will be reconstructed at a cost of 100,000 
marks. Baumeister Otto Paul, of this place, will have 
charge of the work. Presses, engines, steam and electric 
plants will be needed. None of the work has yet been 
contracted for. 


CONTRACT PRICES. 
[Where (*) precedes items under Contract Prices the work 
was advertised in Engineering News.] 


*LOCK AND GUIDE WALLS.—Wheeling, W. Va.—Fol- 
lowing bids were received May 16 by Major Geo. A. Zinn, 
. 8. Engrs., for building lock and guide walls for Dam 
No. 11, Ohio River: (1) Jacob Eichel, Evansville, Ind.; (2 
Sheridan-Kirk Contracting Co., Madison, Ind.: (3) T. A. 
Gillespie Co., Pittsburg, Pa.; (4) Baker & Egan, Pittsburg, 


Pa.; () Aetna Construction Co., Wheeling, W. Va.: 
Bids received at Wheeling, W. 
Items. 

93,000 lin, ft.. 


Stone filling 


8,000 cu. yds. 
Stone steps... 


560 lin. ft.. 
60,000 cu. yds. 
22,000 ft. B. M. 

5,000 cu, yds. 


50 lin. ft.. 
100 lin. ft.. 


Totals. . 


FASCINES, PILING, ETC.—Manila, P. I.—J. W. Beard- 
sley, Manila, Consult. Engr., to Philippine Commission, 
writes that contract for Iloilo Harbor Improvement was 
awarded to J. G. White & Co., New York, at the follow- 
ing bid: Fascines, 5,340 cords, $4; piling, 25,400 lin. ft., 
70 cts.; stone, 30,500 tons, $2.25; dredging, 410,000 cu. 
yds., 30 cts. Bids opened March 1 postponed from Feb. 
1. Mr. Beardsley also writes that contract for Cebu Har- 
bor Improvement was likewise awarded to J. G. White & 


Co., their bid for this work being as follows: Concrete, 
24,600 cu. yds., $7; gravel filling, 39.320 cu. yds., 85 cts.; 


Oregon fir piling, 123,300 lin. ft., 90 cts.; 
ing, 3,460 lin. ft., $250; Oregon fir timber, 540,160 ft. B. 
M., $75; Dungon timber, 63,610 ft. B. M. $175; riprap, 
7,730 cu. yds., $2.50; dredging, 203,159 cu. yds., 48 cts. 
Alternate proposal was made by which contractor’s pliant 
was to be transferred to Government of Philippines. This 
bid differs from the other in that price for concrete is 

3.50, gravel filling 80 cts, riprap $2.25 and dredging 
44 cte. 

*CONCRETE MASONRY DAM.—Columbus, 0.—Follow- 
ing ‘bids were received May 11 for constructing concrete 
masonry dam for Scioto River Storage Reservoir: Julian 
Griggs, Ch. Engr., Dept. Pub. Wks.: (1) Dry earth exca- 
vation, 7,000 cu. yds.; (2) wet earth excavation, 6,000 cu. 
yds.; (3) rock excavation, 15,000 cu. yds.; (4) concrete 
masonry, exclusive of cement, 56,200 cu. yds.; (5) total 
bids: 


Dungon pil- 


Bidders ql) (2) (3) (4) 
T. A. Gillespie Co., Pittsburgh, Pa................... $0.5 $0.58 $1.30 $3.75 $2 
Gordon Construction Co., Buffalo, N. Y............... ) 1.20 2.50 3.45 2 
D. E. Sullivan & Son, Columbus, O................... 40 1.25 2.50 3.80 2 
James Westwater, Columbus, .40 1.50 8.95 2 
Wm. H. Luchtenberg, Columbus, 0............ ..... 40 .BO 1.50 4.00 2 
Leo & Casey. Pittsburgh, Pa... 40 1.50 4.05 2 
Hoover & Kinnear Co., Columbus, 0. . 40 BO 1.50 4.15 2 
Eastern Construction Co., New York, N. Y 1.00 1.00 38.00 3.75 268.5 
Cooke, Grant, Brode, Surngle & Co., Columbus, 0. . 1,00 1.50 2.50 4.00 278,¢ 
James J. Connelly & Son, AD. 2.60 2.60 2.60 3.95 294.7 
R. A. Malone & Co., Lancaster, Pa................... 80 1.60 2.00 5.00 B22. 
Clements Bros. Construction Co., Cleveland, O...... 70 2.50 3.00 4.67 327, 


For clearing and grubbing 270 acres in conn: 
above work following bids were received: Hooy. 
near Co., $70; John H. Clutter, $149.50; Fisher , 
Co., $155. 


*BRICK PAVING.—Bradford, Pa.—A. F. Ba; 
Cy. Engr., writes us that following bids were 
May 9 for paving East Main St. Street is to b« 
3,400 ft. to width of 34 ft.; foundation is to be 
concrete, and street is to have 5-in. x 20-ir 
curb; guarantee is for five years; (1) Eugene Pp 
ford, Pa.; (2) Keeling & Ridge Co., 21st and Se4 
Pittsburg, Pa.; (3) Ruthven & Co., 76 Putnam ~< 
falo: 

Prices on pavement are for broken stone ani 
concrete, low price for gravel and high pri 
stone; prices also varied according to kind of } 
Bid of Keeling & Ridge Co. is for broken ston: 
were also received for paving four other stree: 
ranging of bidders being the same as given a} 

Items. Items. (1) 
Excavation; street....3,728 cu. yds $0.38 
trench.... 810 40 


9,839 cu. yds f1.70 


Circular curb......... 12.5 
4-in. drain............3,427 15 
20-in, sewer 1,090 20 
15-in. 
10-in. 


Tee Y's, 20 x 10ins... Bu 4.30 


$23, 490 $27, 49 ©) $24.475 


*CANAL CONSTRUCTION.—Port Huron, Mich. 
O'Keefe, Supt. Pub. Wks., Port Huron, writes ¢! 
following itemized bid was received May 16 fron 
Gawne Co., Cleveland, O., for constructing uncom 
part of canal from Lake Huron to Black River: Ey 
tion, 300,000 cu. ydes., 22 cts.; 640 it. piles fo: 
(lineal), 60 cts.; 300 lin. ft. piles in pier, $10.00: 150 ya 
concrete, $7.00; gate, $1,500; finishing bridge, 
street bridges (total), $1,500; 
Gawne Co. also made lump bid of $80,924 for the w: 


PIPE SEWERS.—Berkeley, Cal.—Contract for 655 
6-in. vitrified ironstone pipe sewer in Grant Ave. w 
to Contra Costa Construction Co. for 47 cts. per 
and lampposts at $4.50 each. 


WOOD PAVING BLOCKS.—Minneapolis, Minn 
tract for 4p. creosoted wood paving blocks has } 
awarded to Republic Creosoting Co., of Minneapolij 
$1.71 per sq. yd., 
Kreodone oil filler. 


$75.04 


et 


, May 16, 1904, for Lock and Guide Walls. 


railroad bridge, 


f. o. b. cars, for Norway pine blocks an: 


ql) , (2) (3) (4) 5) 
$100.00 $100.00 $200.00 $150.00 $200.00 
35.00 50.00 50.00 50.00 O00) 
.60 63 5O 60 
40 BO -41 HO 40 
2.50 8.00 38.00 3.00 250 
1.00 1.00 1.25 1.50 1.00 
40 .70 ‘OD 
6.00 6.380 6§.00 6.50 Bo 
60.00 60.00 70.00 60.00 60.00 
6.00 9.00 6.00 7.00 5M) 
1.00 50 1.00 50 0 
1.50 1.00 1.50 1.50 24M) 
1.00 50 1.00 1.00 1.00 
-75 .Bo .60 40 
$448,509 $650, 114 $457,810 $492,172 $414,255 


SEWER.—Scranton, 


Pa.—Contract for building Section 


G of 17th District sewer, about 11,000 ft. long, has been 


let to Egli & Co., South Scranton, at $4.50 per lin. ft 
*DREDGING.—Portland, Me.—Following bids were 

ceived by U. S 

nebec River: 


0., Boston, Mass., 54% cts.; 


Engineer, Portland, for dredging in Ken 
215,000 cu. yds. dredging, Eastern Dredgins 
Harries & Ketteney Co., Ros- 


ton, Mass, €3 cts. For removing unknown quantity of 
boulders, Eastern Dredging Co. bid $8 per ton. 
CAST-IRON PIPE, BELTING.—Fennimore, Wis.—Wm 


Weaver, Village Clk., writes that Massillon Iron & St 
Co., Massillon, O., bid $26.05 per ton for 6 and S8-in., a: 
$27.05 sper ton for 4-in. cast-iron pipe, f. 0. b. Fennimor 


} 
id 


For double dynamo belting. ty Prey & Ladew bid as 


follows: 8-in.. 76 ets.; 10-in. 
$1.33. Bids opened May 11. 
*CAST-IRON PIPE, HYDRANTS, ETC.—Saugatu 
Mich.—John W. Alvord, Consult. Engr., Chicago, |! 
writes that contracts for cast-iron pipe, hydrants, et 
and laying of same have been let as follows: 
Clow & Sons, Chicago, IIL, 
and &-in., $24.50; 4-in. 
4-in. valves and box, 


94 cts.; 


5.50 per ton; 
20; G-in., $ 


& Bloom, Holland, Mich., 4-in., 
8-in., 18 cts.; 
22 cts. 


11 cts.; 6-in., 15 ct 
laying 6-in. and 8-in. pipe on west sid 
Bids May 5. 


Bids seinteyh at Columbus, O., May 11, 1904, for Censtrerting Concrete Masenry Dam tor Scioto River Storage Reserv: 


Write our advertisers then gou intend 
to buy your supplies and machinery for 
improvements, or for carrying out 
gour contracts. If gou do not find 
whet gou want in our advertising poges 
write oder list of firms, and we will put 
gou in commanication with them at once. 


BRICK PAVING.—Waverly, N. 
Elmira, N. Y., have been awarded contract for »' 
paving at this place at $1.97 per yd.; excavation, per 
yd., 32 cts.; straight curb,.49 cts.; radius curb, 70 ct 

ASPHALT AND _PAICK PAVING.—Lincoln, Ne: 
Barber Asphalt .o. was low bidder May 9 at $77,5s1 
paving. Work comprises about 18,476 yds. asphalt pa‘ 
12,779 yes. brick gutter work, 5,039 yds. asplalt repa 

and 3.417 yds. brick gutter work repaving. Bid was $- 
for asphalt, $1.90 for brick paving; for repaving, aspba 
$1.85, brick, $1.30. 


$15.25; &- ‘in., $2 
Laying cast-iron pipe (furnishing lead and gasket), Fi 


Y.—Costello & Nag! 


12-in. $1.14; 14-in., 


James 


S-in. ose 32 -20 
3 
—_—_ 
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ITR 2D BRICK PAVING.—Carrollton, Mo.—R. W. 

writes that following bids, both 

h were rejected, were received May 10 for con- 

rg about 6,000 sq. yds. vitrified brick pavement. 

‘ie to be paved for length of about 1,090 ft. and to 

f MO ft.; thickness of wearing coat is 4 ins ; foun- 

« to be brokenstone-macadam, 7 ins. thick, and 

= to be of sandstone, 5 ins. x 18 ins. ; guarantee is 

« months; (1) Rackliffe & Gibson, 619 E. Edmond 
» Joseph, Mo.; (2) H. N. Rice, St. Joseph, Mo.: 


(2) 
excavation, 2,000 cu. yds..........-. #0 
amie 
reset, TOO Vim, ft. 82 
ete, extra, 10 cu, J 6 
tone headers, 136 lin. ft.......... ee 30 
ng manholes to suit new grade, price 
stone endheaders, three............ ¢ 3.4) 240 


*piamond brick with cement filler; *Purington. brick; 
.amond brick with bitumen filler; }Purington brick. 


> 


READERS’ WANTS. 


(This column contains special requests and detailed 
fems from readers for the names and addresses of firms 
manufacturing certain tools, machinery and supplies re- 
quired for work in which they are interested. Engineer- 
ne News will be glad to furnish at once, free of cost, 
names and addresses of firms making the machinery or 
material desired, after which the item will appear in this 
column, UNLESS OTHERWISE REQUESTED, which re- 
quest will be honored absolutely. The information in all 
cases will be sent to our advertisers.) 


FIRB LADDER WAGON.—Ridgeville, Ind.—E. E. Bar- 
rett, Pres. Town Bd., writes us that the town wants a fire 
ladder wagon. 

SAND DREDGES.—New York, N. Y.—H. B. Newhall, 9 
Murray St., New York, informs us that he wants the 
names of firms manufacturing sand dredges. 

CEMENT FINISHERS.—Pittsburg, Pa.—The Filbert 
Paving Co., 302 Ferguson Bldg., Pittsburg, informs us 
that it wants to employ six cement finishers. 

BOILERS AND ROCK DRILLS.—Dallas, Tex.—Black & 
Baird, contractors, of Dallas, write us that they are in 
the market for a few steam drills and a boiler. 

WALL LOCKERS.—Cheyenne, Wyo.—Capt. W. S. Scott, 
Q. M., U. S. A., Cheyenne, writes us that he wants names 
and addresses of firms that furnish and install wall 
lockers. 

BALL AND ROLLER BEARINGS.—Brooklyn, N. Y.— 
K. Lindsey, Box 74 Station W, Brooklyn, writes us for 
the names and addresses of ball and roller bearing manu- 
facturers. 

CONCRETE BUILDING BLOCK MACHINERY.— 
Marion, 8. C.—D. F. Harrell, of Marion, writes that he 
wants names of firms handling concrete building biock 
machinery. 

CAST-IRON WATER PIPE.—Peru, Ind.—Wm. O'Hara, 
City Clerk, writes us that he wants to be placed in corre- 
spondence with manufacturers and jobbers of cast-iron 
water pipe. 

SEPTIC TANKS.—New York, N. Y.—H. G. Fitz, C. E., 

% East 42d St., New York, wants printed matter relating 
to filters and contact beds for sewage disposal, including 
septic tanks. 
DREDGING CONTRACTORS.—Dixon, Ill\—A. M. Shaw, 
©. E., Dixon, writes that he wants names of firms who 
will do about 116,000 yds. of dredging in Inlet Swamp 
Drainage District. 

ROCK CRUSHERS.—Manistique, Mich.—W. H. Nelson, 
Mgr. Manistique Iron Co., of Manistique and Detroit, 
writes us that he wants names of firms making rock 
crushers for road work. 

ROCK CRUSHERS.—Philadelphia, Pa.—P. J. Courtenay, 
Mer. Jackson City & Suburban Realty Co., 7 North Juni- 
per St., Philadelphia, writes that he is in the market 
for one or more rock crushers. 

,_ ROLLS AND BOLTS.—Spokane, Wash.—U. B. Hough, 
408 Hyde Bldg., Spokane, Wash., wants to buy two sets 
of rolls for a smelting plant, one to be 10 x 16 and one 
12 x 36 ins., and also 10,000 Ibs. of bolts. 

OIL FILTERS.—New Haven, Conn.—R. T. Eastebrook, 
82 York Sq., New Haven, asks us for the names of firms 
making oil filters. He also wants data relating to the 
manufacture of paper, waterproofing and fireproofing. 

BOILBRS AND DREDGES.—Tekamah, Neb.—Lata & 
Houston, contractors, of Tekamah, write us that they are 
in the market for boilers and dredges for the work in 
connection with the combination ditch, to cost $80,000, to 
begin July 1. 

PASSENGER COACH AND COMBINATION CAR.—St. 

Louis, Mo.—R. K. Papin, 402 North 4th St., St. Louis, 
writes that he is in the market for a good second-hand 
passenger car and also a good combination car for use on 
standard gage road. 
,CEMENT, SAND AND GRAVEL.—Annapolis, Md.—John 
eirce, 277 Broadway, New York, writes that he is in 
the market for cement, sand and gravel, in connection 
with the new academic building at the Naval Academy, 
to cost about $1,379,900. 

WATER TANKS.—Brunswick, Ga.—We are informed 
that the Hilton & Dodge Lumber Co., of Brunswick, will 
want to buy a 25,000-gallon water tank. A recent fire 
destroyed two 120 x 22 ft. moisture kilns, tramway, 
trains, yard tracks and considerable lumber. 

STREET CLEANING SCRAPERS.—Chicago, 
correspondent in Chicago wants the names of firms mak- 
ing street cleaning scrapers, similar to those used by the 
‘white-wing system.’ Address ‘‘L. E. L.,”” 1710, care of 
Engineering News, Monadnock Block, Chicago. 

BRIDGE SHOP TOOLS.—Long Island City, N. Y.—We 
ave informed that the National Bridge Supply Co., Re- 
vew Ave., Long Island City is erecting a new bridge 
“hop, and is in the market for the necessary tools and 
machinery, such as punches, lathes, air compressors, etc. 

F REIGHT AND PASSENGER ELEVATORS.—South 
Atrica.—W. H. Symmes, 8 Snell Hall, Univ. of Chicago, 
Chicago, Il\., writes that printed matter relating to 
freight and passenger elevaturs are wanted by an engineer 


in South Africa. 
as is sent him. 


COALING STATIONS, WOODEN WATER TANKS, 
RAILS AND TIES.—Mobile, Ala—A. N. Bullett, Ch. 
Engr. Mobile, Jackson & Kansas City R. R., Mobile, 
writes us that he will be in the market for three coaling 
stations, nine wooden water tanks, 70-lb. rails, and 
100,000) oak ties. 

CEMENT.—Leadville, Colo.—Thos. Lovell, Contractor, 
of Denton, Texas, writes us that he is in the market for 
2,000 bbls. of cement for the U. 8S, post office building he 
has the contract for at Leadville. He wants to sublet the 
marble, plastering, lumber, plumbing and roofing work, 
and wishes to hear from firms doing such work. 

STEEL AND WOOD WATER TANKS, ETC.—Gulf- 
port, Miss.—W. W. Vail, Ch. Engr. Gulf & Ship Island 
Ry. Co., Gulfport, writes us that he will soon want to 
buy one steel and two wooden water tanks, and a quan- 
tity of second-hand track material and equipment. (This 
item appeared last week under Gulfport, Mass., which was 
incorrect.) 

CALKING TOOLS, COLD CHISELS, CUTTING TOOLS, 
STRIKING AND SLEDGE HAMMERS, AND JUTE.— 
Stapleton (S. I.), N. Y¥.—Wm. Volkhardt, of Stapleton, 
writes us that he wants names and addresses of manufac- 
turers of the above-mentioned supplies. Mr. Volkhardt 
writes that he has looked for advertisements of such tools 
in the columns of Engineering News, but has failed to 
find what he wants in these lines. 

HARBOR WORK.—Trieste, Austria..An American con- 
tractor prepared to undertake the construction of large 
harbor work involving millions of dollars is wanted to 
correspond with one of the leading engineers in Austria 
immediately. The work will require the purchase of the 
metal accessories, cranes, etc., and the purchase of these 
will be controlled by the contractor securing the work. 
Address H. Lowe, 2 Piazzadella Borsa, Trieste, Austria. 

COALING STATION, WOODEN WATER TANK, 

SPIKES, BOLTS, SWITCHES, FROGS, RAIL 

ANGLE BARS, FEINCING.—Corpus Christi, 
Tex.—F. G. Jonah, Ch. Engr. St. Louis, Brownsville & 
Mexico Ry., Corpus Christi, writes us that he is in the 
market for a coaling station, two wooden water tanks, #- 
Ib. rails, 54% x -1ti-in. spikes, %-in. bolts, split switches, 
spring rail frogs, rail joints, angle bars and fencing for 
33 miles of road. 

HOISTING ENGINES, DERRICKS, STEAM DRILL, 
WIRE TRAMWAY, SHOVELS, ETC., FOR QUARRY 
OUTFIT.—Bellaire, O.—Jno. Davis, 3782 Taliman Ave., 
Bellaire, writes us that he is about to open a stone 
quarry, and will goon be in the market for one or two 
hoisting engines, two derricks complete, with wire guy 
lines; one steam drill, a battery with connecting wire, 
exploders, a wire rope tramway, some bars, steel, siedges, 
stone hammers, picks, shovels and other equipment to do 
with a complete quarry outfit. 

BOILERS, GENERATORS, ENGINES, AUTOMATIC 
STOKERS, COAL CONVEYORS, ETC.—Cleveland, 0.— 
Reisinger-Prather Co., Fidelity Bldg., Pittsburg, Pa., con- 
sulting engineers, write us that they will s0on want to 
take bids for the following for the Hollenden Hotel power 
plant: 4 400-HP. water tube 160-lb. pressure boilers; 2 
250-KW. D. C. generators, 150 revs.; 1 150-KW. D. C. 
generator, 200 revs.; 2 37° i , Speed, 150 revs.; 
1 225-HP. engine, speed, 200 revs.; switchboard, B. F. 
pumps, F. W. heater, automatic stokers, coal eonveying 
machinery, etc. 

ASBESTOS PIPE COVERING, CBMENT (4,500 bbls.), 
CHIMNEY (135 ft.), CONCRETE WORK (5,000 cu. yds.), 
FIREPROOF DOORS, EXPANDED METAL, FIRE 
BRICK (12,000), GRAPHITE. HARDWARE, HATING, 
HOSE, LAVATORIES, LUBRICATORS, PAINT, PIPE, 
PLUMBING, RAILINGS, ROOFING (tar felt), VENTI- 
LATORS, WIRE ROPE AND BELTING, BOILERS (150- 
HP.) DYNAMOS (SO-KW.), LATHES, PULLEYS, 

SHAFTING, TRANSMISSION AND WATER 
SOFTENING PLANTS.—Blackfoot, Idaho.—F. A. Monroe, 
Jr., Mgr. Binghamton Beet Sugar Co., of Blackfoot, Idaho, 
writes us that he is in the market for the above-men- 
tioned material. 

AIR COMPRESSORS, BOILERS, BOLTS, CABLE- 
WAYS, DUMP CARS, CONCRETE MIXERS, CONDUITS, 
CONVEYORS, CRANES, DITCHING GRUB- 
BING MACHINES, LOCOMOTIVES, PILE DRIVERS, 
ROCK OCRUSHEIRS, SAND AND GRAVEL, SEWER PIPE 
AND SPECIAL MACHINERY.—New York, N. Y.—One 
of the leading contracting companies in New York City, 
which now has on hand several of the largest contracts in 
this vicinity, writes us that it is in the market for all of 
the above-mentioned supplies and machinery. The name 
of the firm cannot be given out, but printed matter, price- 
lists, etc., sent to this office will be forwarded to the firm 
referred to. Address, by mail only, ‘Construction 21,’’ 
care of Engineering News, 220 Broadway, New York. 


INDUSTRIAL NOTES. 


OUR READERS areé requested to send short notes re- 
garding new contracts that they are about to award, or 
have secured, for our news columns. Changes in firms’ 
names and addresses are also wanted. ‘*Write-ups’’ 
will not be inserted under any circumstances, as notes 
must contain news of interest to our readers. If our 
readers are in the market for any kind of machinery, 
tools, etc., we shall be glad to send them names of 
responsible firms making what they want. 


Mr. Symmes will forward such matter 


FRANK B. GILBRETH, General Contractor, 
removed his New York office to 34 W. 26th 


THE MALES CO., Cincinnati, O., has removed its New 
York offices to-54-36 Wall St., the Gallatin National 
Bank Bldg. 

THE GREEN FUEL ECONOMIZER CO., of Matteawan, 
N. Y., states that the R. I. Suburban Railway Co., Proy- 
idence, R. 1L., has placed a repeat order for two Green 
Economizers, for immediate delivery, with the Green. Fuel 
Economizer Co., the sole makers in the U. §. 

THE AMERICAN ASPHALTUM & RUBBER CO., Wo- 
mans Temple, Chicago, announces that its Pioneer Min- 
eral Rubber pipe coating was recently specified by the 
city of Toronto, Ont., for about 6,000 ft. of 72-in. steel 
pipe, and this material will be used upon the same. 


Boston, has 
St. 


Information concerning contracts to be 
let or supplies to be furnished, and 
corrections of errors and omissions in 
published items, are invited. Full 
details regarding the equipment, tools, 
etc., required for the proposed im- 
provements are speciallg desired. 


THE M. GARLAND CO., of Bay City, Mich., reports 
that another set of Garland stave and heading machines 
consisting of a variable movement combined bolter and 
sawing machine, and a rotary head stave jointer, has just 
been shipped to their agents Knight & Wal! Co., Tampa, 
Fla. 

THD POWER SPECIALTY CO., 126 Liberty St.. New 
York, manufacturer of the Foster Superheater, has opened 
an office at Room No. 305 Monadnock Block, Chicago 
(telephone, Harrison 4433) This office is in the charge 
of Mr. Alexander Bradley, who will give prompt and care- 
ful attention to all inquiries in that territory. 

LEWIS F. SHOEMAKER € CO., Harrison Bidg., Phil 
adeiphia, owners.of the Schuylkill Bridge Works, Potts 
town, Pa., announce that they have opened an eastern of 
fice at No. 902 Chapel St., New Haven, Conn., in charge 
of Mr. Lewis D. Rights, Assot. M. Am. Soc. C. E. They 
have lately added several heavy machines to their equip 
ment, and are prepared to furnish all kinds of structural 
steel and bridge work promptly at attractive prices. Mr 
Rights served a number of years as engineer with Berlin 
Iron Bridge Co., and its successor, American Bridge Co.. 
and is especially fitted to deal with engineering problems 
in this territory 

THE SANFORD-DAY IRON WORKS CO., Ine., Knox- 
ville, Tenn., and Philadelphia, advises us that the busi 
ness formerly done by A. Whitney & Sons, and the Whit 
ney Car Wheel Works, of Philadelphia, will now be car 
ried on at Knoxville, Tenn., by the above company 

Mr. Jamee S. Whitney represents the company for the 
northern States, and Mr. Asa W. Whitney, Secy., has 
charge of the metallurgical department of Knoxville plant. 
The company makes a specialty of the ‘‘Whitney’’ seif- 
oiling wheel, for mining roads, used in the coal mines of 
West Va., Tenn., Kentucky, and in mining regions of 
Mexico and Western States. 

THE PNEUMATIC ENGINEERING CO. of New York 
has just received an order for a large air compressor to 
be used in connection with the water-works of Sherman, 
Tex. The machine is a special Rand-Corliss compressor 
with Tangye frame having air cylinders 20 and 12 « 20 
and steam cylinders ? and 17 20, designed for 2 ibs. 
per sq. in. air pressure. ‘“‘The Calyx of New York" is 
the name of a scow anchored 300 ft. from shore above the 
Glenwood Station, Yonkers, on the New York Central 
The boat is named in honor of the Core Drill which tt 
carries, and which, with three others of its kind, is testing 
for pier foundations for the new car storage yards which 
are to be built at the point. The drilis being used for the 
work have been supplied by the Davis Calyx Drill Co., of 
New York, who manufacture a core drill eliminating the 
use of black diamonds. 

THE! MEAD-MORRISON MFG. CO., announces that it 
has assumed the coal handling business of the John 4 
Mead Mfg. Co. of New York. The directors are: Eugene 
N. Foss, Treas. B. F. Sturtevant Co., Boston; John G 
Morrison, Pres. Rawson & Morrison Mfg. Co., Cambridge, 
Mass.; W. S. Martin, Mgr., N. H. and Vermont, Mass., 
Mutual Life Ins. Co., Manchester; Arthur P. French, At 
torney, Boston; Benjamin D. Brown, Vice-Pres. John A 
Mead Mfg. Co., New York; Col. W. J. Hoyt, Capitalist, 
Manchester, N. H. The company will be officered as 
follows: E. N. Foss, Pres.; W. J. Selleck, Vice-Pres. and 
Western Sales Agent; J. G. Morrison, Treas.; W. S. Mar- 
tin, Jr., Gen. Mer.; O. G. Dale, Mgr. of N. Y. Office: A 
E. Norris, Consult. Engr.; F. W. Scott, Supt. The offices 
will be at: 31 Main St., Cambridgeport, Mass.; Kimbark 
Ave. and 74th St., Chicago; 11 Broadway, New York. The 
company will manufacture at Cambridge, Chicago and 
Rutland, Vt. It will follow out the general lines of the 
John A. Mead Mfg. Co., and will enlarge its plant and 
working scope. 

THE CONTRACTORS’ SUPPLY & EQUIPMENT CO., 
170 Broadway, N. Y., and Clinton, Ill., reports that it re 
ceived orders last week from the Sand Filtration Corpora- 
tion of America who are putting in the District Filtration 
bed- at Washington, D. C., for three of its No. 5 one 
yard Smith concrete mixers. The company recently 
put a new machine cn tve market especially adapted for 
street work. The usual construction where the feeding is 
done on one side aril the discharge on the other hay made 
mixers a littre incervenient for work in narrow streets, 
especialy where there ate street car tracks. This con- 
struction overcomes that difficulty, for it can be run as 
near the curb as is desirable, the wheeling boards ex 
tend over the car tracks if there are any, leaving one 
side of the street free ‘or material and the men handling 
it. The machine can Se tnovec along ahead of the work, 
and the concrete dumped where it can be spread with 
little, if any, wheeling. It has also recently secured sell- 
ing rights for a contractors’ wheelbarrow which is adapted 
to the kind of work which it is intended for. 

THE SHAWMUT MINING CO., OPERATING THE 
SHAWMUT PAVING BRICK WORKS, Alfred Yates, Gen 
Mer., Shawmut, Pa., reports that Mr. Yates is remodel- 
ing 11 kilns to the Yates patent and expect to build four 
large, square, new ones. He is also readjusting the plant 
and installing additional machinery. An order for another 
mill has been placed with the American Clayworking Ma- 
chinery Co., of Bucyrus, Ohio. This wili give the plant 
an output of about one million brick per month. Within 
a short distance of the pans it has a bed of shale, some 
30 ft. thick, with three seams of coal in the same hill, 
with excellent fire clay. This gives it the opportunity of 
mining its own clays and coal at a very small cost The 
company hag shipping facilities over the P. 8S. N. R. R., 
which is a feeder to the main trunk lines. Mr. Yates has 
arranged with agencies and connections in the market 
which has for the past ten years taken the output of the 
Johnsonburg company, who were able to fulfil only a 
small percentage of the demands made upon them for 
Johnsonburg brick. 


EXHIBITORS AT THE GOOD ROADS CONVENTION 
AT ST. LOUIS.—At the convention of the National Good 
Roads Association, held in St. Louis on May Wi to 21, 
the exhibitors of road machinery and materials were as 
follows: 

T. D. Adams & Co., Indianapolis, Ind.—The King road 
grading machine. 

American Road Machine Co., Kennett Square, Pa.—Road 
rollers and graders and rock crushers. 

Austin-Western Co., Chicago.—Road graders, scrapers 
an! plows. 

Blackmrer & Post Pipe Co., St. Louis, Mo.—Culvert pipe 

Brinly-Hardy Co., Louisville, Ky.—Road and ditching 
plows. 

Good Roads Machinery Co., Kennett 
Graders and plows. 

Port Huron Engine & Thresher Co., Port Huron, Mich.— 
Traction engine, roller and wagons. 

Russell & Co., Massillon, O.—Traction engine. 

Warren Bros. Co., Boston, Mass.—Bitulithic pavement 

White City Grader Co., White City, Kan.—Grader for 
dressing rough roads. 

Ephraim Williams, Crystal City, Mo.—A road grader or 
scraper built of timber and shod with tron. 


Square, Pa.— 


x 
be 
4 | 
# 
ye 
3 
q 
4 
} 
| 
3 | 
§ 
| 
i 
‘ 
: 
| 
4 
| 
| 
| 
} 
| 
| 
; 
| | 
; 
} 
| 
| | 


hes 


424 


ENGIN 


EERING NEWS. 


Vol. LI. 


PIPE SEWERS. 


Torrington, Conn., May 23, 1904. 

Sealed proposals for furnishing materials 
and constructing a Sewer and appurtenances 
on Summer 8t., will be received at the office 
of the Borough, in City Hall, Torrington, 
Conn., until 8 o'clock p, m., on Tuesday, June 
7th, 1004, at which hour the bids will be pub- 
licly opened and read. 

Each proposal shall be signed by the bidder 
and accompanied by a certified check for 
$200, payable to the Borough of Torrington. 

The person or persons to whom the contract 
may be awarded will be required to attend at 
the office with the sureties offered by him 
or them, and execute the contract within 5 
days from the date of the award and in case 
of failure or neglect so tq do, he or they will 
be considered to have abandoned it and forfeit 
their check to the Borough of Torrington as 
liquidated damages. The right to reject any 
or all the proposals is reserved if deemed for 
the interests of the Borough. Plans and 
specifications may be seen and forms of pro- 
posal obtained at this office or office of the 
Engineer, William G. Smith, Waterbury, 
Conn, 

The Engineer's estimate of the work is as 
follows: 680 linear feet of eight-inch vitri- 
fled pipe; maximum depth 19 feet; minimum 
depth eight feet; average cut 14 feet; number 
of manholes, 5. 

F. F. FUESSENICH, 

W. H. DAYTON, 

H. HOTCHKISS, 
21-2t Board of Sewer Commissioners. 


MACADAM PAVING. 


Alliance, Pa. 

Sealed proposals will be received until 5 
o'clock p. m. Thursday, June 16th, 1904, by 
the Secretary of the Borough Council for the 
Macadamizing and other improvements of 
Main St. in the Borough of Alliance, North- 
ampton County, Pennsylvania. 

The work to be done under this contract 
will consist of, approximately, 

28,500 sq. yds. of Macadam paving; 

1,345 lin, ft. Vitrified Brick Street Crossing; 

300 lin. ft. Box Gutter Drains; 

17,500 lin. ft. of Cement Curb and Gutter, or 
any portion thereof. 

Each bid must be accompanied by a certified 
check of $1,000 as a guarantee of good faith, 
which is to be returned upon the rejection of 
bid. or ip case bid is accepted upon the con- 
tract being signed and a satisfactory bond in 
the sum of Ten Thousand Dollars tendered to 
the Borough, conditioned for the true and 
faithful performance of the work. 

The Borough reserves the right to reject any 
or. all bids. 

Specifications and blank forms of proposals 
can be had upon request of the Borough Sec- 
retary at Northampton Post Office, Northamp- 
ton County, Pa., or of the Lehigh Engineering 
Co., Commonwealth Building, Allentown, Pa. 

Pians can be seen at the offices of the Sec- 
retary and Engineers, respectively. 

R. P. LENTZ, 
Secretary Borough of Alliance. 
LEHIGH ENGINEERING CO., 
Consulting Engineers. 21-3t 


SCHERZER LIFT BRIDGE. 


NOTICE TO CONTRACTORS, 


City Engineer's Office, 


No. 17 City Hall, 
New Haven, Conn., May 23, 1904. 


Sealed proposals will be received at this 
office until 2 p. m., June 7, 1904, for con- 
structing a Scherzer Rolling Lift Bridge on 
Kimberly Ave., over West River, between the 
City of New Haven and the Town of Orange. 

The superstructure and the substructure 
with approaches in separate contracts. 

The approximate estimate of quantities for 
the substructure and approaches is as follows: 


Concrete 3,216 cu. yds 

Timber in foundations....... 129,107 ft.,B.M. 
COpIng S889 lin. ft. 
RiIprap 2,500 cu. yds. 
Macadam pavement ........... 5,700 sq. yds. 


Blank forms of proposals, and any informa- 
tion concerning plans, specifications, bonds, 
etc., will be furnished upon application. 

No proposal will be received after the time 
specified, and all proposals not on the blanks 
furnished or not properly filled out will be 
rejected. 

The right to reject any or all bids is re- 
served. 

By order of the Director of Public Works, of 
New Haven and the Selectmen of the Town 
of Orange. 21-1t 

Cc. W. KELLY, City Engineer. 


SEWERAGE SYSTEM. 

Tallahassee, Fla. 
Sealed proposals will be received by the 
President of the City Council and the 
City Council of Tallahassee, Fla., until 
2 o'clock noon June 22. 1904, for con- 
structing a Sewerage System in the City of 
Tallahassee, Fla., and for furnishing the ma- 
terial for the same. Work will embrace ap- 
proximately 1544 miles of Pipe Sewers, from 6 
to 15 ims. diameter. A certified check for 
One Thousand ($1,000) Dollars must accom- 
pany each bid. Plans and specifications will 
be on file and may be seen at the office of the 
Engineer, and copies of specifications, forms, 
etc., may be obtained from the City Clerk. 
The right is reserved to reject any and all 

bids. A. H. WILLIAMS, 
City Clerk, Tallahassee, Fla. 


| WM. W. LYON, Engineer, Tallahassee, Fla. 


LYON & HARVEY, 380 Randolph Building, 
Memphis, Tenn. 21-4t 


SEWERAGE SYSTEM. 
Corry, Pa., May 19, 1904. 
Sealed proposals will be received until 5 
nm. June 6th, 1904, for construction of the 
Summer St. Sewer System, as follows, to wit: 


1,200 ft. of 30-in. sewer; 
nections, 

With necessary manholes, catchbasins, lum- 

ber, concrete Y-branches, etc. 

Certified checks or cash in the sum of $500 
must accompany each bid. Bids must be 
made in duplicate. The one that contains the 
certified check to be deposited with the City 
Clerk, and the other to be filed with the City 
Comptrol'er. 

Blank proposals and specifications will be 
furnished on application to the City Engineer, 
City Building. The Councils reserve the 
right to reject any or all bids. 

NEVIN R. DICKSON, 
21-1t City Engineer. 


BRICK PAVING. 
Canonsburg, Pa., May 16, 1904. 

Sealed proposals for grading, curbing, pav- 
ing and otherwise improving Belmont Ave., 
from Elm 8&t. to Pike St., in the Borough of 
Canonsburg, Washington County, Pa., will be 
received until Monday, June 6th, 1904, at 
7.30 p. m., at which time proposals will be 
opened and read. Certified check $200 
Bond, one-half of estimated amount of work. 

Estimated quantities, 2,200 sq. yds. paving 
with vitrified brick or 1,200 sq. yds. paving 
wih vitrified brick, and 1,000 sq. yds. paving 
with Hillside block, or 1,200 sq. yds, paving 
with vitrified brick, and 1,000 sq. yds. macad- 
amized (Flinn system). 

Plans may be seen at Engineer's Office and 
specifications and form of proposals, which 
must be used, obtained from the Borough 
Clerk. Address all proposals ‘‘Belmont Ave. 
Paving Proposals,’’ to W. C. Black, Borough 
Clerk, Canonsburg, Pa. Council reserves the 
right to reject any and all bids. 

JOHN McCAHAN, 
President of Council. 
W. C. BLACK, Borough Clerk. 
oO. K. TAYLOR, Borough Engr. 21-1t 


in house con- 


PROPOSALS FOR STREET LIGHTING.— 
Office of the Commissioners, D. C., Washing- 
ton, May 23, 1904.—Sealed proposals will be 
received at this office until 12 m. June 3, 
1904, for hghting the public streets, avenues, 
alleys, and roads in the District of Columbia, 
during the year ending June 30, 1905, with 
naphtha lamps, and also with Welsbach or 
other high candle-power lights. Specifica- 
tions and blank forms of proposal may be ob- 
tained at this office. HENRY B. F. MAC- 
FARLAND, HENRY L. WEST, JOHN BID- 
DLE, Commissioners, D. C. 21-1t 


PROPOSALS FOR BUILDING TRESTLE.— 
Sandy Hook Proving Ground, Fort Hancock, 
N.J., May 21, 1904.—Sealed proposals for fur- 
nishing all materials and building about 4,500 
{t. railroad trestle and constructing about 
1,000 ft. approaches at Sandy Hook, N, J., in 
accordance with plans on file at this office, 
will be received here until 12 noon, June 20, 
1904, and then opened. U. S. reserves right 
to reject any or all proposals or any part 
thereof. Information furnished upon applica- 
tion. GLEN F. JENKS, Lieut., Ord. Py. 

-3t 


FORT SLOCUM, N.Y.,May 23, 1904.—Seaied 
proposals, in triplicate, for construction of ex- 
tension of two wards to hospital at this post 
will be received here until 11 a. m., June 23, 
1904, and then publicly opened. 
specifications can be seen here. U. 8. re- 
serves right to accept or resect any or all bids, 
or any. part thereof. Bids must be enclosed 
in sealed envelope, marked ‘Proposals for 
Werd Extension to Hospital at Fort Slocum, 
N. Y."’ address R. W. KINGMAN, Q.M 

21-1t 24- It 


5,000 FT. OF DIKING. 
Williamsport, Pa., May 24, 1904. 

Sealed proposals will be received until 2:00 
p. m., Wednesday, June the 22d, 1904, for the 
construction of approximately 5,000 ft. of 
Diking of either timber, masonry, or concrete 
and concrete-steel construction. The above 
work will be divided into sections. Certified 
checks on a Williamsport, Pa., bank must ac- 
company the proposal. The amount of check 
to be $5,000 and such amount must be de- 
posited with each bid. An approved surety 
bond for the amount of $10,000 will be re- 
quired of the successful bidder. Specifica- 
tions, plans and profiles can be seen at the 
office of the City Engineer of the City of 
Williamsport, Pa., on and after June the 10th. 
All bids to be directed to the City Clerk and 
endorsed on the envelope ‘‘Dike Proposals.’’ 
The right is reserved to reject any or all bids. 

J. J. GALBRAITH, City Clerk. 

JAS. F. FISHER, City Engineer. 21-1t 


CONCRETE DYKE. 


Ellenville, N. Y., May 21, 1904. 

Sealed bids will be received by the under- 
signed The Trustees of the Village of Ellen- 
ville, at their room in Firemen’s Hall, in said 
Village, until 8 p. m., June 7, 1904, and im- 
mediately opened, for building a Concrete 
Dyke along the banks of the Beerkill Stream 
in said Village. Plans and specifications 
may be seen and further information obtained 
at the office of the Village Clerk of said Vil- 
lage on and after Friday, May 27, 1904. 

A certified check in the amount of $2,500 
payable to the order of William S. Doyle, Vil- 
lage President, must accompany each pro- 
posai. 

The right to reject any or all bids is re- 
served. 

THE TRUSTEES OF THE VILLAGE 
OF ELLENVILLE. 
‘WILLIAM 8S. DOYLE, President. 
W. D. CUNNINGHAY, Clerk. 21-1t 


STEEL FOOTBRIDGE. 
Swissvale, Pa. 

Sealed proposals will be received by the 
Borough Council, Swissvale, Pa., for the erec- 
tion complete, including foundations, of a 
Steel Footbridge, across the Pennsylvania 
Railroad at Rosyln St., Swissvale, Pa, to 
have a horizontal clearance of sixty-six (66) 
feet, and a vertical clearance of twenty-two 
(22) feet; width of foot-walk to be five (5) 
feet clear, with stair approach from each end. 
Treads of steps and floor of bridge to be of 
No. 1 surfaced white pine plank, 1%-in. thick; 
above bridge must be built in accordance with 
plan prepared by the Borough Engineer. 
Blue print of which may be had upon appli- 
cation, and also in accordance with the P. 
R. R. specifications. Proposal must be ac- 
companied by detailed plan and a certified 
check for five hundred ($500) dollars, payable 
to John G. Kelly, Treasurer, as surety that 
the successful bidder will erect said bridge 
when notified that the contract has been 
awarded, As soon as contract has been 
awarded by Council, checks of the unsuccess- 
ful bidders will be returned. 

Bids close Thursday, June 2d, at noon, and 
may be sent to or left at the Engineer’s office, 
rear of Council Chamber, Swissvale, Pa. 

The Borough reserves the right to reject 
any and all bids. 

HARRY H. RANKIN, 
21-1t Borough Engineer. 


STEEL DRAWBRIDGE. 
Port Republic, N. J. 

Sealed proposals are invited for the erection 
of a Steel Drawbridge oven Nacott Creek, at 
Port Republic, Atlantic Go., N. J. Bids will 
be publicly opened and read at Memorial Hall, 
in Atlantic City, N. J., on Wednesday, June 
Sth, at 11:30 a. m. 

Copies of plans and specifications will be 
mailed to any address on receipt of $1, or may 
be seen on file at the office of the Engineering 
News. 

The Board of Chosen Freeholders reserves 
the right to reject any or all bids, and judge 
as to the responsibility of the bidders. 

A certified check in the sum of $500 must 
accompany each bid as a guarantee that the 
successful bidder will sign the contract. For 
information, plans and specifications, address 

FRANK ENDERLIN, 
Chairman Bridge Committee, Cologne, N.J. 
J. J. ALBERTSON, Atlantic Co., Engr. 21-2t 


OFFICE OF. CONSTRUCTING QUARTER- 
MASTER.—Fort McPherson, Ga., May 23, 
1904.—Sealed proposals, in triplicate, will be 
received at this office until 10 o'clock a. m., 
June 11, 1904, for furnishing approximately 
336 Wall Lockers for two double sets In- 
fantry Barracks at this post. Full informa- 
tion on application. All bids should be en- 
closed in sealed envelope, endorsed ‘‘Proposals 
for Wall Lockers,”’ and addressed to Capt. 
B. B. BUCK, Q. M., 16th Infantry, Construct- 
ing Quartermaster, Fort McPherson, Ga. 21-3t 


WATER-WOR 


Sealed proposals will be 
2, 1904, for compressed ai; 
water-works systems, main 
gasoline engines, 40,000-¢a) 
For plans, specifications, et 
N. SHEARDY, City Clerk,c 


OFFICE OF THE COMM!-__ 
Washington, May 19) 
posals will be received 
until 12 o'clock. m. June 1! 
nishing Asphalt Paving 
Sewer Pipe and Branches 
vert Blocks, Rectangular 
Sewer Invert Bricks, Portland 
ite Curbing,Repressed Vitrific. 
Red Sewer Brick and Sand ; in 
fications, blank form of prop. 
essary information may be 
office. H. B. F. MACFARL(: 
WEST, JOHN BIDDLE, Comin, 


TREASURY DEPARTME\) 
Supervising Architect, Wash 
23, 1904.—Sealed proposals w 
at this office until $8 o'clock » 
21st day of June, 1% +, and th. 
the plumbing, heating and vy 
ratus and electric wiring ] 
work rooms under terrace at +} 
at Philadelphia, in accordan: 
and specification, copies of wh may 
at this office, or ‘at the office of the ¢ 
at mee en Pa., at the discretion o¢ 
Supervising Architect. JAMES KXoy po 
LOR, Supervising Architect. 


TREASURY DEPARTMENT, Office of 
Supervising Architect, W on, D.C 


23, 1904.—Sealed proposals will be Me 
at this office until 3 o’clock p m on th — 
day of June, 1904, and then opened tor & 
construction (ine luding plumbing, heati; g 
paratus, electric wiring and conduits rie 
U. S. Post Office, at Gainesville, Tex. i,» 
cordance with drawings and =pecificat 
copies of which may be had at this office 
at the office of the Postmaster at Guise 
Tex., at the discretion of the Supery - 
Architect. JAMES KNOX TAYLOR. Sung 
vising Architect. 91.9% 


U. S. ENGINEER OFFICE, Boston, Mass 

May 24, 1%/4.—Sealed proposals for building 
a Torpedo Storehouse 101’ 4” 72’ 10" 
Fort Strong. Mass., will be recei ived here un 

12 m. June 24, 1904, and then public icly 
opened. Information on peptic ation. W. § 
STANTON, Lieut.-Col., Engrs 21-4 


U. 8S. ENGINEER OFFICE, Boston, Mass 
May 21, 1904.—Sealed proposals for Rubble 
stone in Jetties at Newburyport Harbor 
Mass., will be received here until 12 m, ian 
21, 1904, and then publicly opened, Infor. 
mation furnished on application, W. § 
STANTON, Lieut.-Col., Engrs. 21-4 


OFFICE CONSTRUCTING = ARTERMAS. 
TER, Cheyenne, Wyo., May 24. 1904.—Sealed 
proposals, in triplicate, oe Bos to the usua 
conditions, will be received at this office unt 
2:00 o’clock p. m., mountain time, June 14 
1904, and then opened, for furnishing and in- 
stalling Wall Lockers in two Na ingle) fleld ar- 
tillery barracks at Fort D. A. Russell, Wyo 
Plans and specifications may be seen at this 
office; also at the office of the Chief Quarter- 
master, Chicago, Denver, New York, Omaha 
St. Louis, and St. Paul. The United States 
reserves the right to accept or reject any or 
all bids or any part thereof. Envelopes con- 
taining bids should be endorsed ‘‘Proposals 
for Wall Lockers, at Fort D. A. Russell 
Wyo.,”’ and addressed to Capt. W. S. SCOTT, 
Quartermaster, U. S. A., in charge of con- 
struction, Cheyenne, Wyo. 21-3t 


OFFICE CONSTRUCTING QUARTERMAS- 
TER, Cheyenne, Wyo., May 24, 194.—Sealed 
proposals, in triplicate, subject to the usual 
conditions, will be received at this office until 
2:00 o’clock p. m., mountain time, June li 
1904, and then opened for the construction 
and erection, complete, at Fort D. A. Russel 
Wyo., of a Crematory of a capacity of not less 
than one ton per hour, together with a suit 
able building to enclose same. Bidders must 
submit, with their bid, plan and specification: 
in triplicate, of the Crematory and building 
they propose to erect. Instructions, bl 
forms of proposal,-and full information fur- 
nished on application to this office. Bids 
under my advertisement of March 28, 14 
for Crematory, have been rejected. The 
United States reserves the right to accept o 
reject any or all bids or any part eeret 
Envelopes containing bids should be endorsei 
‘Proposal for Crematory at Fort D. A. Rus 
sell, Wyo.,”’ and addressed to Capt. W. s. 
SCOTT, Quartermaster, U.S.A., in charge of 
construction, Cheyenne, Wyo. 21-% 


OSBORN CO.’S 
‘* General Specifications for 
Highway Bridge Superstructure” 


New and Revised Edition (1901) 


Extract from Table of Contents 


Floors and Pavements. Wheel Guards so 
Curbs. Car Track and Trolley Poles. — 
Lighting. Loads. Unit Stresses 
Construction. Quality of Material. ora 
ship. Inspection and Tests. Erection, et, 


/ Paper, 6 x 9-inches, 60 pases. 
Also Specifications by same Company fo 
RAILWAY BRIDGES 
Price, 25 Cents Each 


The Engineering News Publishing Compasy 
220 Broadway, New York 


For other Prepesal Advertisements see pages 35, 36, 37, 


of Advertisements and Conspruction News Page 424. 
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